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Governor’s 

Message 



Governor Fuller Warren 


This is your friend and your Governor, 
Fuller Warren, speaking to you from Talla¬ 
hassee. It is my privilege to bring to you 
another in the series of regular monthly re¬ 
ports. 

Tonight, I propose to take you on a be¬ 
hind-the-scenes tour of some of the State 
government departments, commissions and 
agencies which are directly or indirectly un¬ 
der the jurisdiction of the Governor. I hope 
to be able to familiarize you with some of 
their problems, as well as to inform you of 
their achievements. 

I wish that each of you could make this 
tour in person. You would enjoy meeting 
and talking with the men who help to run 
your State. You also would enjoy walking 
about the streets of this lovely and historic 
old Capital City, whose residents are as 
friendly and hospitable as any people I have 
ever known. 

They are very proud of their public 
buildings, particularly the silver-domed 
Capitol and the other State structures which 
surround it. Whether by design or accident, 
I do not know, but the Governor’s Office is 
so located that its windows afford a view of 
every one of the departments I’m going to 
discuss tonight. 

Occasionally, when I have a few moments 
between appointments and other official 
business—and you can well imagine that 
isn’t very often—I go to the window and look 
over the Capitol Center. These edifices, 
gleaming whitely through the green foliage 
of another Easter season, are pleasing to the 
eye. Their sturdy architectural lines give one 
the sense of permanency. They even impart 
a feeling of serenity. But this, so far as 
serenity is concerned, is a false impression. 
There is no serenity behind their walls. In¬ 
side are harassed executives, typewriter¬ 
pounding stenographers, frantic file clerks, 
scurrying messengers, jangling telephones. A 
casual visitor would think he had stumbled 

F our- 


into the nerve-center of some far-flung busi¬ 
ness organization. In a sense, he would be 
right. For all these State employees are 
going about a business—your business. 

I can think of no better example of this 
than the Motor Vehicle Commission, about 
two blocks up the street from my office, in 
the Martin Building. If you own an auto¬ 
mobile or truck, you do business with this 
State agency, for it processes all motor 
vehicle titles, liens, satisfactions and tag 
registrations. 

Its activity today is almost one of frenzy. 
There were some 100,00 more motor vehicles 
registered in Florida in 1949 than in 1948, 
and the increase so far in 1950 over 1949 is 
better than 9 per cent. All these vehicles re¬ 
quire title service, while more than 50 per 
cent have liens against them. Every time a 
car is bought, sold, traded, mortgaged or 
cleared of a lien, a new title has to be pro¬ 
cessed by the Motor Vehicle Commission- 
all for your protection. Last year, the depart¬ 
ment handled — manually — the registration 
and transfer of more than 6 million such 
documents. 

The public official held responsible for 
the prompt and efficient handling of this 
flood of business is a man well-fitted to the 
job. He is the unruffled, quiet-spoken Arch 
Livingston, a permanent resident of Talla¬ 
hassee, whom I appointed because of his 
long experience in the automobile financing 
business. 

His has not been an easy task, especially 
in view of the fact that he is forced to oper¬ 
ate the department today with 114 fewer 
employees than it had one year ago. In 
spite of this personnel slash, which was an 
absolute necessity because of a limited ap¬ 
propriation, the Commission collected $18,- 
985,500 in revenue for the State in 1949. 
This was an increase of $1,811,993 over col¬ 
lections in 1948. 

Under such circumstances, Mr. Livingston 


realized many months ago the necessity for 
drastic changes in methods and procedures. 
He held many conferences with representa¬ 
tives of government and industry, and with 
business analysts. He decided that the over¬ 
all problem could be solved only by the 
installation of modern business machines, 
and by establishing field offices. 

The machines have now been installed in 
one wing of the Martin Building, a training 
program for operators is in full swing, and 
the work flow has been put on an assembly 
line basis. In addition, title-lien offices have 
been opened in Miami, Jacksonville, Tampa, 
St. Petersburg, Bartow, Orlando, West Palm 
Beach and Pensacola. Within the next 3 to 4 
months, every county in Florida will have 
easy access to a local or regional field service 
office, which will provide titles to new 
motor vehicles—with or without liens—within 
48 hours. 

The tax collectors and tag agents all over 
Florida are to be congratulated for their co¬ 
operation in this efficiency program, which 
is being accomplished by Mr. Livingston 
within current budget limitations. 

Diagonally across the street from my of¬ 
fice is the City Administration Building, 
which houses, among other State agencies, 
the State Beverage Department. In the fields 
of revenue collection and law enforcement, 
it has made a brilliant record in the past 
year. The director of this agency is Lewis 
M. Schott, an attorney and municipal judge 
in Daytona Beach until he accepted my in¬ 
vitation to head this important public service. 

In 1949—the first year of Mr. Schott’s 
direction—the Beverage Department col¬ 
lected almost 36 million dollars in beverage 
and cigarette taxes—the exact figure being 
$35,807,058. This was well over 2 million 
dollars more than the $33,586,117 collected 
during 1948. 

I do not regard as a coincidence the fact 
that the Beverage Department, while bring- 
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ing in this record-breaking revenue for a 
thirsty State Treasury, also arrested an un¬ 
precedented number of producers and ven¬ 
dors of illicit and non-tax-paid liquor. 

In 1949 agents of the department 
destroyed 742 illegal whiskey stills—an aver¬ 
age of better than two a day throughout the 
year. These stills were capable of manu¬ 
facturing 141.056 gallons of whiskey a week. 
If this had been sold—and the moonshiners 
wouldn’t have made it if they couldn’t sell 
it—it would have cheated your State govern¬ 
ment out of $15,916,759 in liquor taxes dur¬ 
ing the year. 

The concentrated drive to enforce the 
beverage laws, in which Mr. Schott has had 
the untiring efforts of his assistant, Mr. Joe 
H. Bowen, also has been beneficial to the 
people of Florida in many other ways. I 
know of no State law so overwhelmingly ap¬ 
proved by our citizens as that which pro¬ 
hibits the sale of alcoholic beverages to 
minors. 

Children must be protected against un¬ 
scrupulous bar operators who are willing to 
tamper with the health, welfare and morals 
of minors in order to make a sordid and 
paltry profit. Under this Administration, I 
can assure you, no effort has been—or will 
be— spared to bring this practice to a dead 
stop. 

The taxpayers of many of our 67 counties 
also have good, cash-and-dollar reasons to 
appreciate the work being done by the 
Beverage Department. In 1949 department 
agents arrested 2,531 persons, brought 1,799 
cases to trial, and obtained 1,540 convic¬ 
tions. At the same time, they confiscated 
191 automobiles and trucks being used for 
illegal purposes. 

The counties in which these law violators 
were apprehended received $131,534 in 
assessed fines, plus $67,045 from sales of the 
confiscated vehicles, thereby lifting the indi¬ 
vidual county tax burden proportionately. 

I believe you will agree that the official 
statistics I have just cited certainly show the 
value of the Beverage Department to the 
people of Florida. 

In the same building as the Beverage De¬ 
partment, but tucked away in the sub-base¬ 
ment, is another phase of my Administration 
that is making an impressive record. This is 
the State Advertising Commission, whose 
contribution to Florida’s prosperity can not 
be over-emphasized. 

While I have told you of the Advertising 
Commission’s accomplishments in recent 
broadcasts, I want to call your attention to 
the fact that its great work is being recog¬ 
nized, almost without exception, by the edi¬ 
tors of the state. A report of the Commis¬ 
sion’s meeting in St. Petersburg last week, 
for instance, was headlined by the Miami 
Herald like this: "State Ad Program Success 
Revealed; Many Industries Indicate Hope of 
Florida Location.” The Florida Times- 
Uriion, regarded by North and West Florida 
as a journalistic Bible, headlined the same 


Associated Press story like this: "Ad Men 
Told New Program Bearing Fruit.” 

In drafting my speech for delivery Thurs¬ 
day noon before the convention of the Flor¬ 
ida Bankers Association in Belleair, Florida, 
I have written: “Even our most caustic 
critics acknowledge that we have attracted 
more tourists to Florida than ever before. 
This has been achieved through year-round, 
all-Florida promotion by the State Adver¬ 
tising Commission, working hand-in-hand 
with private enterprise groups such as the 
State Hotel Association.” 

Now, sharing Steve Trumbull’s enthusiasm 
for hush-puppies and catfish, and having 
enjoyed Steve’s companionship on many 
occasions, I would not call the Miami 
Herald’s celebrated raconteur and top-flight 
reporter a "caustic critic.” Steve is, how¬ 
ever—and he would be the first to acknowl¬ 
edge it—something of a cynic. 

Nevertheless, Steve sat down at his type¬ 
writer last week and wrote himself a piece 
to which the Herald gave a 4-column head¬ 
line, and I quote: "State Highway Traffic 
Counters Show Big Boost in Tourist Trade.” 
With his usual dexterity, Steve had taken 
a dry, statistical report of the State Road 
Department, showing tourist traffic in Feb¬ 
ruary was up 11.6 per cent over February, 
1949, and had developed it into an interest¬ 
ing story. 

To the more than 200,000 readers of the 
Herald, Trumbull trumpeted: "That wasn’t 
just "chamber of commerce talk’ about Flor¬ 
ida having more winter visitors this season 
than ever before.” (Steve, I want to tell 
you that your good friend, James T. Landon, 
along with the Advertising Commission, had 
a hand in making your story possible.) 

Operating out of a little office in the 
Administration Building, Jim Landon has 
made himself one of the most efficient State 
Hotel Commissioners in history. Jim, who 
was chosen for his position because of his 
previous experience in the hotel business, 
also has made an enviable record as an ad¬ 
ministrator. 

With a department pinched for pennies, 
Jim instituted an annual training school for 
his department supervision and inspectors. 
He taught them up-to-the-minute safety and 
sanitary measures in hotels and restaurants, 
for the comfort, protection and satisfaction 
of our millions of visitors, who contribute 
$800,000,000 annually to Florida’s economy. 

Still watching its budget, the State Hotel 
Commission published—in co-operation with 
the Department of Agriculture and private 
enterprise—the color-illustrated booklet en¬ 
titled "Florida.” Many of you have seen 
this piece of promotion, which is being dis¬ 
tributed out-of-state without cost to Florida 
taxpayers, and which has been hailed as one 
of the finest attractions of its kind in our 
tourist history. 

Operating under almost as many budget¬ 
ary and personnel handicaps as the State 
Hotel Commission, is the State Board of 
Conservation, which is directed by Mr. 


APRIL 1950 . ; r/. -;-; '; 


George Vathis, one of the most efficient men 
I have known. 

From’its cubicle in the City Administra¬ 
tion Building, Mr. Vathis’ department super¬ 
vises our salt water fishing industry, which 
adds $35,225,000 annually to the income of 
Florida citizens and gives employment to 
nearly 100,000 persons. 

With the help of the 1949 Legislature, 
which recognized the necessity with a 
$100,000 appropriation, the department has 
set up a Division of Oyster Culture to re¬ 
propagate our almost-depleted oyster beds 
and thereby revive a million-dollar industry. 

With only a nominal increase in his de¬ 
partment’s budget, Mr. Vathis, by practicing 
strict economy, has been able to increase his 
salt water patrol facilities by the purchase of 
eight new boats, and by the addition of 12 
new conservation agents. He also has estab¬ 
lished a laboratory at Apalachicola to study 
—in co-operation with the State Board of 
Health—the problem of stream pollution. 
Certification of germ-free oysters will go a 
long way toward re-establishing the Florida- 
grown delicacy on the tables of gourmets 
throughout the United States. 

As I made notes for this talk, I looked 
South from my window toward Apalachee 
Bay, and my vision was obstructed by the 
modern building which is occupied, mainly, 
by the State Industrial Commission. With 
a telescope, I actually could have seen into 
the office of the Chairman of the depart¬ 
ment, Mr. Raymond E. Barnes, whose entire 
career has been identified with the work he 
now directs. 

One of the largest State departments, the 
Industrial Commission has attained note¬ 
worthy accomplishments within the past 
year. It administers various programs of 
such general and widespread nature that 
they affect, to some extent, practically all 
employers and workers in the State. 

Major activities of the Commission are 
administering the Workmen’s Compensation 
Law, Unemployment Compensation Law, 
and the Florida State Employment Service. 
Also falling within its area of responsibility 
are the Child Labor Law, Elevator Law, the 
Apprenticeship Program and the regulation 
of private employment agencies. 

While the commission supervised the pay¬ 
ment of more than 26 million dollars in 
benefits to Florida citizens during 1949, at 
an administrative cost of only 3 million dol¬ 
lars, only 40 thousand dollars of this came 
from Florida’s general revenue fund. The 
bulk of it came from the Federal govern¬ 
ment, through Congressional appropriations. 

Mr. Barnes has been most co-operative in 
the reactivation of the Governor’s Safety 
Council and the move to put it on a perma¬ 
nent basis. Our objective is to make Florida 
the safest state in the nation in which to live, 
work and play. In proportion to our success 
in this effort, there will be a decrease in 
accident insurance premiums required of 
employers. 

(Turn to Page 43) 
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Agriculture In Hillsborough County 



Hillsborough is a county with an area of 
1080 square miles and a population of about 
250,000 people located on the West Central 
coast of peninsular Florida. The many lakes, 
rivers and proximity to the Gulf of Mexico 
and Tampa Bay makes the climate almost 
ideal for citrus and truck. Tremendous di¬ 
versification of productivity combine to 
make agricultural pursuits in Hillsborough 
County especially attractive. The soils are 
variable, permitting a wide range in types 
of farming. Approximately one farm out of 
every eighteen in the State of Florida is lo¬ 
cated here. During recent years the number 
of farms in this old established agricultural 
county have materially increased, while the 
total number of farms in the nation have 
actually decreased. 

As intimated above, there is a wide di¬ 
versification of agricultural products. Many 
car loads of strawberries, winter and spring 
truck crops and citrus leave the county each 
year, with the home market consuming most 
of the products from the 40,000 or more of 
beef cattle, approximately 12,000 dairy cows 
and some 200,000 producing hens on local 
farms. 

Although the count is not extremely large, 
as compared with other agricultural counties 
of the nation, there are definite sectional dif¬ 
ferences that exist within its borders. This 
is the result of geographical variation and 
the many types of soil found. We will at¬ 
tempt to define five general sections, real¬ 
izing that they are not well defined either as 
to limits, soil types, or products produced. 

The Plant City area is located in the East 
Central part of the county and is charac¬ 
terized by many small family operated farms. 
There are approximately 2,500 of these 
farms within the confines of one County 


Commissioner’s district. Fine old seedling 
groves are scattered throughout the area. 
However, strawberries and spring truck 
crops occupy the major attention of the 
farmers. Many of them also have small 
herds of beef cattle and are rapidly building 
up the quality of their animals. The straw¬ 
berry crop accounts for more than 50% of 
the State’s shipments of winter strawberries, 
and Plant City has long been established as 
the world’s heaviest shipping point of win¬ 
ter berries. The section produces approxi¬ 
mately 5,000 acres of strawberries yearly. 
Its place as a leading producer of winter 
strawberries will probably be held by the 
section, due to the fact that its Scranton soil 
is especially adapted to the production of 
quality berries that keep well during ship¬ 
ment and marketing. 

The section has a tremendous State Farm¬ 


ers’ Market which is probably the largest in 
the United States. Here all crops are easily 
disposed of for cash. This ready outlet for 
produce has considerably increased the pos¬ 
sibilities for the small diversified farmer. All 
offerings are cleaned up each day, regard¬ 
less of the small size of the load brought in. 
Several firms are specializing in the refriger¬ 
ated packing of ripe strawberries, which are 
later used in ice cream and similar uses, have 
furnished a ready market for berries that 
formerly were a loss to the growers. Straw¬ 
berries are the winter crop and move heavily 
during late December, January, February 
and March. Heavy production of tomatoes 
and peppers closely follow berries to market 
as a result of the almost universal practice 
of interplanting strawberry fields with these 
two crops. Later crops of squash, beans, 
cucumbers, corn, Irish potatoes, okra, egg¬ 
plants and the care of nurseries for the fol¬ 
lowing year’s strawberry plants, rounds out 
the year’s agricultural activities of the small 
truck farmer. The great variety of the agri¬ 
cultural crops of the section makes it a 
leading focal point in the State for produce 
trucks that haul berries and vegetables to 
the leading markets of the nation. The fact 
that a produce truck can secure all varieties 
of produce at one point rather than have to 
make many stops at widely scattered points, 
enables the local farmer to ordinarily secure 
a decided margin in price over similar prod¬ 
ucts in other sections of the State. 

The second section we shall mention is 
the Ruskin area; in the Southwestern part of 
the county. It is a long narrow section lying 
along the Bay, South of Tampa, and is espe¬ 
cially favored in possessing good productive 
soils, artesian water, almost complete im¬ 
munity to damaging frosts and an extremely 
progressive, business-like type of farmer. 
This section is rapidly growing. Hundreds 
of acres of new land have been opened up 
each year during recent times. It is prob¬ 
ably developing more rapidly than any other 



Eight row sprayer of the Ruskin area. 
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part of Florida. The principal crop is spring 
staked tomatoes with the production going 
into hundreds of acres each season. Salad 
crops, carrots, peppers, cucumbers, Irish po¬ 
tatoes and gladiolus are produced in ever 
increasing quantities. Practically all crops 
are grown under irrigation with the natural 
artesian waters of the section being used. 
The people are highly adaptive and are 
quick to adjust their production and pack¬ 
aging to meet changing conditions. Special 
types of equipment have been perfected by 
these people that meet their particular con¬ 
ditions. A visit to the section and a study 
of the methods employed is a stimulating 
experience. For instance, large units that 
will spray eight rows of staked tomatoes, or 
other products at one time, have been de¬ 
veloped by local growers. These units are 
highly economical in their operation and re¬ 
sult in a greater efficiency per man em¬ 
ployed. The people are highly cooperative 
and have developed one of the strongest co¬ 
operative shipping and marketing units in 
the State. The section is leading the nation 
in consumer packaging and sales direct to 
retailers. 

The third section consists roughly, of the 
South half of the County, excluding the 
Ruskin area. It consists principally of lands 
best suited to cattle, except for small scat¬ 
tered localities where the farmers have in 
addition to their live stock, small citrus and 
truck plantings. Nearer the center are 
Wimauma and Balm; two communities 
where some little truck acreage is planted 
each year. A large percentage of the coun¬ 
ty's 40,000 beef cattle are in this section, 
with the ownership being divided among 
many people. The cattle lands are all 
fenced, with cattlemen pushing pasture de¬ 
velopment and improvement of the quality 
of their herds. 

The fourth area is the Central portion of 
the county East of Tampa. It extends from 
Thonotosassa on the North to Bloomingdale 
on the South. The lands are slightly rolling 
and there are many citrus groves located 
there. Poultry, dairying and truck farming 
for the Tampa market constitute the princi¬ 
pal agricultural activities. Many full time 
city workers and others who find part time 
employment in Tampa, live on small places. 
These people have gardens, family cows, 
small flocks of poultry and fruit trees and 
through these sources produce a large part 
of the family living. In the communities 
there is strong civic interest on the part of 
the residents which is probably strongest at 
Brandon. Here the interest is centered 
principally around the school which is one 
of the best for its size in rural America. This 
school has an excellent band which partici¬ 
pates in parades and other events throughout 
the State with considerable credit to it. 

The fifth section is that part North and 
West of Tampa. Much mentioned with 
reference to the Central part is also true 
here. As we go further North we find 
several hundred fresh water lakes that de¬ 


cidedly alters the character of the country. 
These lakes make many favorable locations 
for citrus groves and lake-side homes. There 
are fewer damaging colds and the lakes 
afford irrigation water for the thousands of 
acres of citrus. There are some dairies and 
poultry plants throughout the section, but 
the great percentage of the people are busi¬ 
ness men, doctors, lawyers, and other pro¬ 
fessional men who live on the grove and 
lake-side properties and have their offices or 
places «of employment in Tampa. In this 
section a system of dams built by the county, 
stabilizes water levels in the lakes and is 
valuable in preventing damaging floods and 
droughts. 

The county’s farmers are well supplied 
with good markets for their produce. Tampa 
absorbs all of the poultry and dairy products, 
and is forced to import additional supplies 
to meet its need. The Tampa Wholesale 
Market, a privately owned organization, 
rents space to brokers who assist materially 
in disposing of the farmers’ produce. A large 
section of this market is set aside for the 
exclusive use of farmers who desire to per¬ 
sonally sell their products to the many buy¬ 
ers who come into this market. The city 
itself has not restricted the truck farmers 
from selling their products to retail outlets 
or consumers and numerous small producers 
take advantage of this opportunity and deal 
direct. The farmers of the Plant City area 
have a large and extremely well equipped 
State Farmers Market through which many 
car loads of farm produce moves each year. 
Usually about 2,000 car loads of straw¬ 
berries, with three to four hundred thousand 
packages of other mixed spring vegetables 
are moved and return to the section between 
two and three million dollars in cash. Some 
of the stockmen butcher and sell direct to 
retail meat markets, while others sell to the 
three meat packing plants in Tampa. At 
Ruskin there are two large cooperative ship¬ 
ping organizations which moves a heavy 
portion of the produce of the area. Farmers 
of this area move portions of their crops 
through the Tampa Market also. 

Citrus packaging plants are located at 
Plant City, and in or near Tampa. These 
with the several large citrus canning organi¬ 
zations centered in Tampa furnish the farm¬ 
ers of Hillsborough and adjoining counties 
an outlet for hundreds of car loads of citrus 
each year. 

All forms of transportation are available. 
The trunk lines of two major railroads cross 
the county. These companies furnish ade¬ 
quate facilities for loading and unloading, 
and one of them retains a full-time man 
whose duty is to assist in agricultural de¬ 
velopment work. The port of Tampa each 
year ships large quantities of fresh and 
canned fruits to the northeastern markets. 
Truck movement of farm produce from the 
county moves easily over the State’s excel¬ 
lent system of highways. 

The city of Tampa itself is very important 
to the agriculture of this general section of 


the State, aside from the position it occupies 
as a valuable home market. It has long 
served as a reservoir of labor and this fact 
has attracted many industries which are 
essential to agriculture. The fertilizer and 
meat packing plants serving Central and 
South Florida are largely located here. The 
canning industry of the West Coast is 
steadily moving to Tampa on account of this 
labor supply. 

No attempt to picture agriculture in the 
county would be complete without mention 
of the efficient school system comprising 
over one hundred schools and an investment 
in excess of eight million dollars. Sixty-two 
of these schools are in rural areas with 
thirty-four of them being regular winter 
schools operating on schedules similar to 
city schools. Twenty-eight are known as 
“strawberry schools” and call their pupils to 
classes at about the time in the spring that 
other schools are turning out. These schools 
operate until just before Christmas and then 
close their doors in order that the children 
may help in the harvesting of the family’s 
planting of strawberries. 

To quickly summarize, Hillsborough 
County is a place of equal opportunity, 
equipped with every material advantage 
such as railroads, truck and bus lines, boat 
terminals, large markets, many buyers, ex¬ 
cellent schools, equable climate, well main¬ 
tained supply houses and above all, a peace¬ 
ful, industrious citizenry. 

To endure is greater than to dare; to tire 
out hostile fortune; to be daunted by no dif¬ 
ficulty; to keep heart when all have lost it; 
to go through intrigue spotless; to forego 
even ambition when the end is gained— 
who can say this is not greatness?— 
Thackeray. 

« # # 

Overheard from a little girl’s prayer: 
“Dear God, make all the bad people good 

. . . and all the good people more fun.” 

# # # 

Better is a dinner of herbs where love is, 
than a stalled ox and hatred therewith.— 
Proverbs, Old Testament. 
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JUNGLE STRUGGLE... 



“See how many letters you can make out of those palm 
trees,” a nature guide at Highlands Hammock State Park, 
near Sebring, said to a group of school children, a tenth 
grade biology class, who had stopped before a live oak 
with fifteen palms twisting their corkscrew ways through 
its branches. 

The fun began. The pupils stood up on the sight¬ 
seeing trailer and craned their necks as they studied the 
criss-crossing branches, trunks, and palms. 

Susan Lee saw an H and an A; Frankie Saw a Z and an 
L; Rosie Mae exclaimed in a high-pitched voice, “And see 
the X!” 

“That ain’t no X,” put in Eddie, wiggling two fingers. 
“It’s a pair of scissors; don’t you see the handles at the 
top?” 

The children looked at them chorusing, “That’s so.” 

Then Ellen added with an imaginative look on her face. 


By CAROL H. BECK 
Botanist, Florida Park Service 

“If you ’re‘going to use the palm tops to see things, look 
at that H. The two palms, making the uprights of the H, 
are two dancers snuggling their heads together.” 

Barbara said, “Space and food. Plants have to have 
sunlight, so it’s space and sunlight for them.” 

The teacher said. “Now look, children, and see how 
the oak and palms are examples of this universal struggle.” 

At first the class did not notice the oak which told a 
story of desperate jungle struggle for life, along with the 
fifteen palms. 

The tall, seemingly slender trunk of the oak suggested 
that it had been one of the magnificent trees of the 
forest. But a hurricane had split it down the center, 
leaving one long branch and a slender small portion of a 
once mighty trunk. 

The branch arched and stretched, and branched again 
many times in order to make up for the tree that had been 
there. 

Today, it has climbed to the top of the forest where 
sunlight is plentiful; and it has reached out twenty feet 
or more. 

The fifteen palms under it had also had a terrific 
struggle. They too needed space and light; and they 
have twisted and curved into unbelievable shapes, working 
their ways through the forks of the oak. 

The nature guide smiled and asked, “What do you call 
the tendency of living things to turn toward the light?” 

“Positive phototropism,” called out Barbara. 

Like the oak, the palms showed evidence of struggles 
with hurricanes, especially those palms forming the H. 
The palm forming the cross bar of the H was perhaps the 
most interesting because it would have been knocked flat 
if it hadn’t fallen against the oak, probably before the oak 
had been torn because the palm has been in this position 
long enough to grow a fuzzy coat of moss and ferns on the 
upper side of its long slanting trunk. 

And slanting trunk is right. The tree is at an angle of 
forty-five degrees; and somewhere near its top—about 
seventy feet from the base—it was caught by the oak. 

Undaunted, it turned its head straight up toward the 
light and began life again—forming an “L.” 


Eight 


FLORIDA HIGHWAYS 



Road Builders Page... 


By John A. Long 

Mr. Chas. M. Upham, representing 
the American Road Builders’ Associa¬ 
tion, appeared before the House Com¬ 
mittee on Public Works on March 16, 
to lay before that body the recom¬ 
mendations emanating from the Asso¬ 
ciation’s annual meeting in Cincinnati 
earlier in the month. 

Expressing support for the house 
bill providing $500,000,000 a year for 
the biennium ending in 1953, the 
Road Builders’ Association recom¬ 
mended an increase of its provisions 
to 'not less than $1 billion a year” in 
federal aid. 

It was recommended that of the 
funds to be apportioned on the 50-50 
basis of federal-state matching, the 
following increases should be made: 
primary federal aid system, from $225 
million, to $333 million; secondary 
system, from $150 million, to $224 
million; and urban area system, from 
$125 million, to $184 million. 

The greatest increase was recom¬ 
mended in the Interstate system 
funds, which are proposed to be allo¬ 
cated on a 75-25 federal-state match¬ 
ing basis. This increase was recom¬ 
mended to be from $70 million per 
year, as proposed in the bill, to $259 
million each year. 

Commenting on the proposed $70 
million per year for Interstate roads, 
Mr. Upham’s testimony pointed out 
that this amount, with the 25 per cent 
state matching funds would provide 
only $93 million a year, at which rate 
it would require 121 years to supply 
the funds to meet the Bureau of Pub¬ 
lic Road’s estimate of present-day 
deficiencies in that system alone, 
amounting to $11,266 billions. Point¬ 
ing out that the highway program of 
the 1920’s came nearer to providing 
adequate highways than any program 
since, Mr. Upham testified: 

"A construction program is now 
needed which will parallel the up¬ 
trend in vehicle use as it did during 
that period. The rate of vehicle in¬ 
crease in the four-year period since 
the war is double that of the ’20’s, yet 


highway mileage built is probably at 
a rate of about one-half the 500,000 
miles built during the ’20’s. Main¬ 
tenance expenditures have sky¬ 
rocketed because of our failure to 
make adequate capital investments in 
modern thoroughfares, with the re¬ 
sult that more and more of our high¬ 
way dollars are being used for patch¬ 
ing the wrong kind of roads and fewer 
and fewer dollars are going toward 
providing the straight, wide, strong 
thoroughfares demanded by our mod¬ 
ern traffic. Maintenance expendi¬ 
tures will level off only when the 
provision of new highways comes 
nearer matching the uptrend in use 
of new vehicles.” 

The need for excellent main state 
and interstate highways has become 
paramount to our national economy. 
It is of great urgency to all states, but 
to Florida, catering as this state does 
to the thousands of tourists from every 
state, the excellence and safety of our 
main highways are absolutely impera¬ 
tive. It is therefore, most encouraging 
to see the national scope of the 
recommendations for increased high¬ 
way funds from which this state will 
so greatly benefit. Fortunately, our 
Senatorial and Congressional delega¬ 
tions are solidly behind the highway 
program and are so recognized in 
Washington. It therefore is not neces¬ 
sary to contact them, to urge their 
support. But it wouldn’t hurt to let 
them hear, an appreciation of their 
backing and their continued interest 
and support of the much needed 
greater authorizations. 

At the state level these problems of 
local and main highways will be the 
main theme of the fourth annual Flor¬ 
ida Highway Conference next month. 
The Conference, sponsored by the 
University of Florida’s Department of 
Civil Engineering, will be held May 
11 and 12, in Gainesville. Following 
three years of most successful meet¬ 
ings, the 1950 Conference will be of 
a “where do we go from here?” tenor, 
and its general sessions will be mainly 
devoted to an exploration of federal, 
state and local conceptions of the 


highway program’s immediate future, 
particularly in the new areas of local 
road programming, on the low-cost 
basis, and the primary and interstate 
system programs on the higher-cost 
levels. 

Shouldering the direct responsibil¬ 
ity for this meeting, as in the past, 
L. J. Ritter, Associate Professor of 
Highway Engineering at the Univer¬ 
sity of Florida announces that the 
great majority of the program’s spaces 
have been filled, and that Mr. Hal 
Hale, Secretary of the American Asso¬ 
ciation of State Highway Officials, has 
tentatively agreed to present the na¬ 
tional aspects of the highway picture. 
Other national figures are expected to 
supplement the contributions of Flor¬ 
ida’s state and local highway officials. 

Of special interest this year will be 
the probable discussion of the eco¬ 
nomic effects of the national highway 
program, as seen by Dr. Matherly, 
Dean of the University’s School of 
Business Administration. 

The University’s highway confer¬ 
ences have from their inception en¬ 
joyed the enthusiastic support of Pro¬ 
fessor C. D. Williams, head of the 
Civil Engineering Department, who, 
among his other general responsibili¬ 
ties, has always taken time to lend his 
active support to the road schools. 

OUR LOCAL ROADS 

In a paper delivered at the 47th 
Annual Meeting of the American 
Road Builders Association in Cincin¬ 
nati the past month, some interesting 
facts bearing on local roads were pre¬ 
sented by H. A. Radzikowski, Chief, 
Maintenance Branch of the Bureau of 
Public Roads. 

Taken from the findings and report 
of the Bureau of Public Roads to the 
Subcommittee on Roads, of the Com¬ 
mittee on Public Works, United States 
Senate, Mr. Radzikowski’s paper dealt 
largely with the mechanized main¬ 
tenance of low-cost roads. In his ap¬ 
proach to the main content of his 
paper, the federal official stated that 
local roads are administered through 
2,800 county agencies, 15,000 town- 
(Turn to Page 45) 
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Traffic Department Duties 

By F. E. Harrison, Jr. 

Traffic Manager of the Florida State Road Department 

This department is manned by a traffic manager and a 
stenographer. One might ask the question, what is a 
traffic manager and why? In answer to that question I 
am reminded of an experience of the writer some ten or 
twelve years ago, when he first opened an office in Talla¬ 
hassee. 

The telephone rang one morning and a lady asked in a 
rather agitated tone, “Is this the traffic manager?” I re¬ 
plied, “Yes.” “There is a dog under my house that is quite 
annoying and if you will send up and get him out I will 
be very glad to pay you for your trouble.” “I am sorry, 
madam, I will have to refer you to the police department, 
who are the dog catchers of the community.” 

It is sometimes very difficult for the public generally to 
understand the duties of, or the service rendered by a 
traffic manager. His chief concern is to see that the cor¬ 
rect freight rate is applied to all shipments either by rail, 
by water, or by regulated trucks, and in order to properly 
do that, he must have knowledge of rates and classifica¬ 
tions. This knowledge is gained by experience and con¬ 
stant study. Freight rates are not mysterious as some 
seem to think, neither does one reach up into the air and 
find them. They are the result of painstaking effort on 
the part of the railroads in determining a level based upon 
value of the article, value of service, liability to damage 
and in cases of carload shipments the average lading per 
car, the volume of movement, type of equipment used and 
the trend of traffic generally. 

Proposed changes in freight rates and classifications are 
handled by committees of the railroads and submitted to 
the public through the medium of publication in the Traf¬ 
fic Bulletin, a magazine devoted to disseminating this in¬ 
formation. This bulletin is issued weekly and in case of 
classification changes, quarterly. The public is permitted 
to appear before these committees either in opposition to 
or in support of such proposed changes. 

It is necessary to carry an office full of tariffs published 
by the railroads individually and by the joint publishing 
agents representing groups of carriers. Changes in rates or 
publication of new rates, cause these tariffs to be con¬ 
stantly supplemented and when the supplemental matter 
reaches a certain volume in relation to the size of the 
tariff, it then becomes necessary to re-issue that tariff and 
the same routine continues. 

We carry such cancelled tariffs in the files for a number 
of years because occasionally old freight bills are sub¬ 
mitted for further review and we need the tariff in effect 
on date of movement. The Road Department has avail¬ 
able to it the most complete tariff file between Jackson¬ 
ville and Pensacola and represents the accumulation of 
over 25 years. Many of the tariffs are out of print and 
could not be obtained today. In addition to having a 
complete tariff file, the traffic department must keep in¬ 
formed on all Court decisions, both State and Federal, 


affecting the application of freight rates. It also must 
keep daily and constantly informed of the decisions of the 
Interstate Commerce Commission and State Commission. 

The traffic manager must keep abreast of the changing 
conditions confronting the railroads, the numerous com¬ 
plaints being filed by others where shipments for the 
State might become involved or where our State rate 
structure on particular commodities comes under review 
by regulating commissions. 

The writer is admitted to practice before the State Com¬ 
mission and Interstate Commerce Commission and he is 
designated as a “Registered Practitioner.” This latter title 
is conferred upon the non-lawyer group by the Interstate 
Commerce Commission. He must have the required quali¬ 
fications among which are the knowledge of freight rates, 
knowledge of Interstate Commerce Laws and full knowl¬ 
edge of conditions confronting his industry before he can 
be admitted to practice before the Commission. He must 
also know the rules of practice, the rules of evidence and 
be able to prepare the necessary exhibits and assemble 
other data in presenting a complaint to these Commissions. 

He must appear before the State Railroad Commission 
at every hearing in which the department has an interest 
and likewise he appears before and participates in all cases 
before the Interstate Commerce Commission where the 
interest of the State Road Department might be injuriously 
affected. 

The traffic manager’s daily work consists of verifying 
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freight bills covering shipments of materials used in the 
construction and maintenance of roads, verifying the 
freight charges on shipments used by the contractors to 
see that the proper charges have been paid by them, so as 
to avoid any misunderstanding as to who is responsible for 
such charges, should an undercharge develop at some 
later date. He is charged with the responsibility of seeing 
that rates are upon a reasonable level and are properly 
aligned with the rates on similar commodities in other 
states and territories. 

The Department carries a clause in its contracts with the 
contractor protecting him against certain changes in freight 
rates, with similar protection to the department in event 
of any reduction. This clause takes the gamble out of 
freight rates and has resulted in a substantial protection to 
the department, both in the matter of unit prices as well as 
in the matter of freight rates. 

The traffic manager has a further duty, which is to dis¬ 
tribute tonnage among all the Florida railroads in an 
equitable manner and keep them satisfied. 

The traffic manager cooperates with the Purchasing 
Department, quoting rates from the principal producing 
points on any particular commodity, enabling that depart¬ 
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ment to handle its purchases more intelligently; he also 
cooperates with the Engineering Department in estimating 
the costs of highways, by supplying all data as to freight 
rates on materials entering into the project. This affords 
a fairly accurate index for determining the estimated cost 
of that part of any particular project. 

The present organization, which has been employed by 
the department for the past several years, has been able to 
save in refunds and reductions in freight rates many times 
the cost of its operation and has proven to be a real asset 
to the Department. 

In addition to being responsible for correct application 
of tariffs covering rail, motor and express rates, the Traffic 
Manager also has supervision over the utility rates covering 
electrical services to our many drawbridges, shops, camps 
and general offices. Detailed monthly figures on each 
utility account are carried in his office and by careful 
checking and re-rating under various rate schedules of 
the power companies which are vailable, substantial sav¬ 
ings are made which in many instances are cumulative 
from year to year. Similarly, a careful check is also kept 
on the consumption of power and, where excessive, prompt 
steps are taken to remedy the situation. 
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INDUSTRIAL FLORIDA GROWS... 



New Tampa Plant Produces 
Concrete Pipe For City Sewer 
Project and Plans To Stay In 
Florida For a Long Time. 

The Universal Concrete Co., with 
home offices in Columbus, O., has 
taken a 20-year lease on 16 acres of 
property at Hookers Point Terminal, 
one of Tampa’s fast-growing indus¬ 
trial sections. 

The new plant took out its lease on 


December 1 and by February 18 the 
first batch of pipe had been turned 
out. I. A. Heinzman, manager of the 
Tampa plant and a veteran of 35 years 
with Universal, is proud of the fact 
that the plant already is turning out 
152 lineal feet of 60-inch inside-di¬ 
ameter pipe every day. 

The Universal company utilized an 
old fabricating shed left over from the 
war-time operation of the McCloskey 
and Co. shipyard. The company has 


spent about $25,000 to start the plant 
in operation. Part of this was spent 
on huge vats for mixing concrete and 
giant steel molds for the pipe. 

Manager Heinzman admitted the 
city sewer disposal project now under¬ 
way had a lot to do with bringing the 
plant to Tampa. The plant expects to 
produce about 2,500 feet of pipe for 
that project. However, Heinzman is 
quick to point out that the plant is 
permanent, and that they expect to 
produce all types of concrete products 
to specification for years to come. 

Tampa’s port facilities also played 
an important part in the company 
selecting that city for its plant. The 
company has a long-range plan for 
exporting concrete products to South 
America. 

All labor has been hired locally. 
Heinzman said the plant employs 25 
people and a has a payroll of $4,000. 

The nearness of the Florida Port¬ 
land Cement Co. makes it easy for the 
company to secure raw materials to 
work with. 

The Universal company has plants 
located in 18 cities throughout the 
United States. Last summer work was 
started on one in Ocala and it was put 
in operation in September. 
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S. R. D. Operations Report 


Rights of Way Division 

During the month of March the Right of 
Way Division has received 40 maps on State 
and Federal Projects. Information was re¬ 
ceived on borrow pits, ditches, storm sewers, 
etc. This information has been added to 
the original rights of way maps by this 
Division. 

Thirteen contracts and location maps have 
been prepared by this Division for negotia¬ 
tion with the counties and municipalities in 
which these projects are located, to obtain 
agreement of the local governing agencies to 
furnish title searches and to procure the 
necessary lands. 

Four hundred and seventy-seven instru¬ 
ments have been prepared by the division’s 
abstractors in March, and have been for¬ 
warded to Right of Way Agents in whose 
territories the projects are situated. 

Traffic Department Report 
By F. E. Harrison, Jr. 

Traffic Manager 

Following our report of February 28, with 
respect to rates on petroleum products by 
over-the-road tank trucks, the Commission 
ordered the new rates into effect as of April 
1, and our interest in these rates is rather 
nominal, however, the same over-the-road 
haulers are compiling a tariff governing the 
rates on asphalt which is to be submitted to 
the Florida Commission for its approval. I 
expect to take part in the hearing governing 
those rates. 

We handled numerous final estimates 
during the month of March and our debits 
against the contractors due to reduction in 
freight rates amounted to approximately 
$3,000. Increases allowed amounted to ap¬ 
proximately $350. 


Traffic and Planning Division 
Planning Section—Inventory and Mapping, 

Office: Increased demands on this Sec¬ 
tion due to the expanded road construction 
and maintenance program have made it dif¬ 
ficult to keep up with current work on State 
and County maps, straight line diagrams, 
charts, plats, bridge records, etc. However, 
every effort is being made to keep this 
work from falling behind. 

Maps and supporting data have been com¬ 
pleted on thirty-seven counties for extending 
the Federal Aid Secondary System. Approval 
of these extensions will be requested of the 
Federal Bureau and Public Roads every 
soon. 

Maps and descriptive data are in various 
stages of preparation for setting up Federal- 
Aid Urban Systems in Ocala, Tampa, Miami, 
Pensacola and Fort Myers. 

The assignment of Road Numbers on the 
Secondary System has been under way and 


notice of these assignments will be sent out 
early in April. 

Field: Inventory Surveys have been kept 
current on completed construction and spe¬ 
cial surveys made for the preparation of 
Project Statements on the Federal Aid Sec¬ 
ondary System. 

The survey of Wayside Parks was com¬ 
pleted in all Districts except one. Upon com¬ 
pletion of this survey the data will be made 
available to the Maintenance Department. 

The annual mileage reports to the Bureau 
of Public Roads are being prepared as fol¬ 
lows: SM Tables 1-8: Mileage on the State 
Maintained System. LM-1 Tables: Mile¬ 
ages on County roads and Municipal streets. 

It is anticipated that these reports will be 
completed and forwarded to the Bureau by 
mid April. 

Aerial Mapping: The activities of this 
Section during the month of March were 
rather diversified. Final drawings having 
been completed the maps of Bay, Broward, 
Calhoun, Flagler, Hernando and Palm Beach 
Counties were sent to printers for reproduc¬ 
tion at full scale of 1 inch equals 1 mile. 
Final drafting continued on Collier and 
Duval County maps. 

Special aerial photographs are being taken 
of selected strips in and near Jacksonville. 
Some of this photography has been received 
and accepted by the Department. 

Map manuscripts compiliation was begun 
on Indian River County. Radial plot was be¬ 
gun on Lake County. 

Road Life and Accounting: The routine 
operations consisted of recording cost rec¬ 
ords of construction and maintenance by 
Road Sections, assigning job numbers, and 
continuing the development of historical 
records on all construction for the purpose 
of carrying on Road Life Studies required 
by the Bureau of Public Roads. 

Assistance was given in checking the 1950 
Construction and Maintenance budget, and 
this Section is in the process of setting up 
special Section and Job numbers for work 
to be done on the Secondary program. 

Finance: In addition to the routine 
monthly reports required by the Bureau a 
special check was made of street expendi¬ 
tures in 36 towns and cities in the West 
Florida area. A special check also was made 
on the financial status of the Santa Rosa 
Sound bridge leading to Pensacola Beach. 
Traffic Section: 

Signs and Signals: Twenty field investi¬ 
gations were made and twenty-four reports 
were submitted. 

Continuing Traffic Survey: The Winter 
cycle of traffic counts, covering the first 
three months of the year, has been com¬ 
pleted and the Spring cycle is now under 
way. During the winter cycle machine counts 


were made at more than 1,500 locations 
throughout the State. In addition to the 
machine counts over 900 eight hour manual 
classification counts were made. 

Special Urban Surveys: The field work on 
the Bradenton-Sarasota origin and destina¬ 
tion survey has been completed and the in¬ 
terviews are now being coded. 

The field party is now in Clearwater con¬ 
ducting an origin and destination survey in 
the Clearwater Urban Area. Upon completion 
of the work in this area the party will pro¬ 
ceed to St. Petersburg to begin a survey of 
a similar nature. 

The office analysis for the Gainesville 
survey is nearing completion and a report on 
this survey may be completed during April. 


First District 

Construction of a n6w convict camp in 
Pinellas County was started this month with 
State Road Department forces under the di¬ 
rection of Mr. R. H. Hancock. This camp 
site is located on State Road No. 688 be¬ 
tween Roosevelt Boulevard and the Haines 
Road. The building will be similar to the 
one recently constructed at Big Pine Key, 
which has all housing facilities under one 
roof. The building will accommodate 50 
prisoners and the additional personnel neces¬ 
sary to operate a unit of this size. Comple¬ 
tion is scheduled for July, at which time 
this camp will handle the maintenance of 
approximately 135 miles of State roads in 
Pinellas County. 

An inspection of the footings on the bas¬ 
cule pier at the John’s Pass Bridge was made 
by the Logan Brothers Diving and Salvage 
Company of Jacksonville. They found that 
the piers were eroded approximately four 
feet below the footing and that marine 
borers had damaged the foundation piles ap¬ 
proximately 30 percent. This condition is 
being corrected by Logan Brothers and 
State Road Department forces. A concrete 
pressure pump is being used for the grout¬ 
ing work and riprap is being placed by 
divers. 

State forces are constructing a five-foot 
shell rock widening strip on each side of the 
pavement on State Road 699 between St. 
Petersburg Beach and Indian Rocks; making 
a minimum width of 26 feet for this section. 
This eliminates the hazardous condition 
caused by soft, sandy shoulders and will 
expedite traffic in this area. 

The paving of an area of approximately 
9,500 square yards is nearing completion at 
the Wauchula Farmers’ Market. This pave¬ 
ment will enable the farmers to utilize the 
new shed recently constructed on the west 
side of State Road No. 35. The value of 
these Farmers’ Markets was recently demon- 
stated at Bartow where a Braham cattle 
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MAKE MORE MONEY 

with Allis-Chalmers Tractors 



Boost Profits. You get more done in a shorter time — and that 
means extra profit. Allis-Chalmers tractors, powered by rugged, economical 
GM diesel engines, travel quickly from cut to fill . . . turn instantly in their 
tracks . . . maneuver in and around tight places easily. What's more, their 
proper balance of weight, speed and power assures money-making performance 
on every job — pulling, pushing or lifting. 


Cut Costs. Figure your cost savings from just two outstanding Allis- 
Chalmers advantages. 1) 1000-hour lubrication of truck wheels, support 
rollers and idlers. Think of it — just one lubrication every six months for 
tractors working 40 hours a week. 2) Engine parts that are interchangeable 
with GM engines on all models of A-C tractors and motor graders. This re¬ 
duces your parts inventory . . . simplifies fleet maintenance. 


y S o E u E r ALLIS-CHALMERS dealer 


SEABROOK TRUCK & TRACTOR CO. 

625 W. Gaines Street - Tallahassee, Florida 

SQUARE DEAL MACHINERY & SUPPLY CO. 

1331 Central Ave, - Orlando, Florida 


show was held. Cattle were brought from 
several states for exhibition and a capacity 
crowde attended the judging of cattle and 
the auction. 

A meeting of First District employees was 
held at the Arcadia maintenance yard on 
March 16. About 65 employees were present 
and we were happy to have Mr. T. A. Apple 
of the Bureau of Public Roads, and Mr. 
Joe Cook, Assistant Federal Aid Engineer. 

The meal included barbecue spare ribs 
and was enjoyed by all. A most attractive 
and delicious cake was furnished with the 
compliments of Camp 8510, Captain J. E. 
Dekle. 


Second District 

A much needed improvement at the Flor¬ 
ida Farm Colony, Gainesville, has just been 
completed by the James H. Craggs Construc¬ 
tion Company. This work consisted of the 
construction of service roads to the ware¬ 
houses, dairy building, and to the new ward 
buildings. The pavement type is Ocala lime- 
rock base with a bituminous surface treat¬ 
ment and the contract was in the amount 
of $8,498.83. 

Work has started in Hamilton County on 
the second section of what is known as the 
“Woodpecker Route.” This widely known 
route passes through White Springs and con¬ 
tinues northward parallel to the Suwanee 
River to the Georgia State line. The portion 
now under construction is SR 135 from a 
point approximately 7.5 miles north of 
White Springs to the intersection of SR 6. 
Work will consist of grading, stabilizing, 
constructing a 17-foot limerock stabilized 
base with a 16-foot surface treatment, and 
constructing a 150.5-foot steel and concrete 
bridge. The length of the job is 7.07 miles. 
Duval Engineering and Contracting Com¬ 
pany has the contract for the work in the 
amount of $126,323.43. 

A job of considerable local interest is the 
work of paving 0.689 miles of SR 108 in 
Nassau County west from Hilliard. This job, 
when completed, will provide a paved road 
and sidewalks connecting the school with 
the main part of town and will generally im¬ 
prove the travel conditions west from Hil¬ 
liard. The work, which will consist of a “vil¬ 
lage section” having valley gutters, will be 
constructed of limerock base with a bitumin¬ 
ous surface treatment. The contract in 
amount of $34,160.16 is to the Glen G. 
Searing Company of Jacksonville. 

Resurfacing work has been started for 
various streets in Jacksonville and the Jaxon 
Construction Company has a contract in the • 
amount of $44,673.02 for 4.942 miles. 

Construction of the Cox Bridge over the 
Santa Fe River on SR 241 between Alachua 
and Providence has begun and the comple¬ 
tion of this bridge with its approaches will 
provide a direct route connecting the farm¬ 
ing areas between Alachua and Union Coun¬ 
ties. The work has been contracted by John 
A. Benton in die amount of $123,966.10 and 
the contract calls for die construction of ten 
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35-foot spans of composite I-Beam spans 
on steel pile bents and 1.097 miles of sand- 
bituminous road-mix pavement. 


Third District 
By W. Pierce Bledsoe 

The county-wide secondary road program 
is well under way in this District with two 
jobs under construction in Okaloosa county, 
one in Santa Rosa and three in Walton. 
These roads are being built under Limita¬ 
tion Agreements and with a minimum of 
prepared plans. This method of letting work 
has enabled this program to get started ap¬ 
proximately six months sooner than would 
be possible if done under straight contract. 

John F. Daniel was recently re-employed 
by the Department as State Location Engi¬ 
neer. John was Location Engineer in this 
District for many years, having resigned in 
1944 to become City Manager of Panama 
City. His many friends in this District are 
glad to welcome John back and to congratu¬ 
late him on his new assignment. 

Other old employees who have returned to 
the Department recently are Jimmy John¬ 
son, Engineer Inspector, who was Material 
Testing Inspector back in the 1930’s; Hal G. 
Crawford, Inspector at DeFuniak Springs; 
and Jimmie Bishop, also at DeFuniak 
Springs. 

C. J. McCann, Jr., Engineer Inspector, 
was recently transferred from Tallahassee to 
the District Testing Laboratory in Chipley. 
McCann is married and had a son born re¬ 
cently. 

Bob Minchin, Engineer Inspector at 
Panama City, who has been single long 
enough to have known better, was married 
recently at Chipley. His bride is the former 
Miss Leavie Brownlee, of Chipley. Con¬ 
gratulations, Bob. 

Charlie B. Dunn, Jr., Project Engineer 
working out of the District Office, recently 
completed 15 days training at Parris Island, 
S. C. Charlie is a reserve Chief Warrant 
Officer and this tour of active duty is re¬ 
quired each year. 


BAY 

DREDGING 

& 

CONSTRUCTION 

COMPANY 

Producers of 
OYSTER SHELL 

DREDGING AND 
PILE DRIVING 

P.O. Box 1484—Tampa, Fla. 


Stokes Bush, Instrumentman, and Mrs. 
Bush are the proud parents of their third 
child, a girl, born March 27, at Chipley. 

New personnel, employed recently by the 
Department in this District are: W. D. 
Brown, Assistant Project Engineer assigned 
to Escambia county; Andrew H. Branch, 
Draftsman; J. O. Booth, Draftsman, and 
James E. Nettles, Junior Draftsman. The 
latter three are assigned to the District 
drafting room. 

Frank Kittrell, District Right-of-Way 
agent, and Lewis F. Cawthon, Right-of-Way 
agent, attended the Southeast Regional Ap¬ 
praisal Conference held recently in Jackson¬ 
ville. The following types of appraisals were 
discussed: Appraisal Fundamentals; How to 
Appraise High-Cost Residences; Demon¬ 
stration Appraisal of a Retail Store; Ap¬ 
praisal of Industrial Property and the Ap¬ 
praisal of Leasehold Interests. The confer¬ 
ence was under the sponsorship of the 
American Institute of Real Estate Appraisers 
and the Road Department was fortunate to 
have been invited to send representatives. 


District Five 

Grading operations on Merritt Island be¬ 
tween Tropic and Georgiana are progressing 
very nicely. The Project Engineer, A. K. 
Small, has recovered from a recent opera¬ 
tion and is again much in evidence. 

Belcher Oil Company’s topping job be¬ 
tween Ashton and Holopaw on State Road 
500 is now in the mixing stage. The com¬ 
pany is using a Woods Mixer and working 
under a traffic (a combination which explains 
why liquor merchants wear diamonds). 

Pile driving and the fill grading has been 
completed on the Lake Jessup Job, east of 
Sanford, on State Road 46. This work is 
under contract to Polk Construction Com¬ 
pany of Lakeland. 

The Old Hardroader, Jim Reviere, oper¬ 
ating as the Jarco Corporation, has begun 
work on the pedestrian underpass on State 
Road 50 in Orlando at the intersection of 
Colonial Drive and Orange Blossom Trail. 

Work on State Road 25 with two contracts 
in force show progress. These are the two 
sections between Minneola and Leesburg 
and are being built by Polk Construction 
Company and the H. E. Wolfe Construction 
Company. The weather is with them and 
they are going to town! 

Polk is also at work between Bushnell and 


A Newly Excavated 


Beville’s Corner on State Road 48. At this 
date the rock base is being finished prior to 
surfacing. The company has had one sample 
of rainy weather in that area and, is trying 
to finish ahead of a second treatment. 

Wannamaker and Wells’ bridge job across 
Little Lake Harris continues to show 
progress. 

The Manly Construction Company is hard 
at work on State Road 44 between the 
Sumter County Line and Leesburg. This 
will modernize a section of road which has 
long been needed and the completion of 
which will be welcomed by the travelling 
public. The Project Engineer on this work, 
John P. Edson, is recuperating from a stub¬ 
born sciatic nerve condition. 

W. L. Cobb is stablizing on the job be¬ 
tween State Road 40 and Salt Springs in 
Marion County. 

Caddell and Jackson have started the 
work in Lake County extending State Road 
19 from Pittman north to State Road 40. 

Brinson Construction Company has three 
jobs in District Five, the two mile section 
south of DeLand on State Road 15 which is 
nearing completion, the Broadway Beach 
Approach on State Road A1A in Daytona 
Beach, and just starting is the grading sec¬ 
tion on State Road 206 in Putnam County 
between Orange Mills and Hastings. 

Meanwhile, L. L. Hall is winding up the 
section between Hastings and a point six 
miles east. The eventual terminus of this 
road will be Crescent Beach. 


Report For March 
Federal Aid Division 

During the month of march the Federal 
Aid Department’s activities were concerned 
mostly with the preparation and submission 
to the Bureau of Public Roads of programs, 
revisions to the Federal Aid Systems, and 
project statements for the secondary routes 
on which we will construct secondary 
projects during the year. 

The following programs were submitted: 

A Federal Aid Secondary Program con¬ 
taining 49 projects, which projects repre¬ 
sent all of the secondary projects included in 
the Budget that are on the approved Fed¬ 
eral Aid Secondary System. 

A Federal Aid Primary Program contain¬ 
ing 32 projects that are on the approved 
Federal Aid Primary System. 

Federal approval was obtained for the 


Oyster Shell Scene 
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addition of State Road No. 57, from Capps 
via Monticello to the Georgia State Line, to 
the Federal Aid Primary System. 

A field inspection of Federal Aid Primary 
projects in the budget for the Second, 
Fourth and Fifth Districts was made with a 


obtain Federal approval of the Department’s 
selections. 

The following projects were processed to 
the advertising stage with the Bureau of 
Public Roads and the projects advertised 
for bids to be received in Jacksonville on 


representative 

of the Bureau in an effort to 

April 10, 

1950: 

Project No. 

County 


Location 

FGI-003-4(15) 

-St. Lucie and Indian River 

Overpass and Approaches at Oslo 

F-031-l(2) & 
FG-031-1(4) 

Pasco 



Polk Co. Line to Dade City 

S-240(l) 

Osceola 



Boggy Creek Road 



Bridge 

Division 

and were in progress on several 

During the 

month of March 

structural 

projects 

plans were completed on the 

following 

others: 


Section-Job 

County 


Road 

Location and Description 

0807-301 

Hernando 


50 

198-foot steel and concrete over¬ 
pass crossing ACL tracks at Rital 

1013-104 

Hillsboro 


600 

New fender for draw span on 
Gandy Bridge 

1013-105 

Hillsboro 


60 

New fender for draw span on 
Courtney Campbell Causeway 

7253-950 

Duval 

Co 153 

Special Storm Sewers 

4602-113 

Bay 


30 

Replace timber bridge with spe¬ 
cial culvert 

5709-103 

Okaloosa 


285 

Replace timber bridge with spe¬ 
cial culvert 

4615-101 

Bay 


30 

Special drainage structures 

5305-108 

Jackson 


75 

90-foot all concrete trestle 


Much work of planning during the entire 
month was devoted to two large and com¬ 
plicated overpasses at Ocala and to the 
draw bridge for the crossing of the Intra¬ 
coastal Waterway on Atlantic Avenue in 
Delray. 

Permit applications and plans were sub¬ 
mitted to the U. S. Engineers for bridges 
across the Choctawhatchee River on State 
Roads 2 and 10 in Holmes and Washington 
Counties and across the Ribault River on 
State Road 115 in Duval County. 


Plans and specifications covering a con¬ 
tract for borings incidental to construction 
of the Tampa Bay Bridge were received 
from the consulting engineers, reviewed and 
cleared for advertisement. 

Plans and specifications for land piers on 
the Arlington Bridge and pile bents on the 
Gilmore Street Bridge—both bridges to cross 
the St. Johns River in Jacksonville—were re¬ 
ceived from the consulting engineers, re¬ 
viewed, cleared with the Bureau of Public 
Roads and approved for advertisement. 


ONE OF FLORIDA'S 
FINEST HOTELS 

HOTEL MARION 

Completely Fireproof 
Air Conditioned 
Coffee Shop 

Garage in Connection or 
Free Parking Lot 

Mac. W. Martin, Manager 
OCALA, FLORIDA 


THE H. & W. B. DREW CO. 

NEW AND REBUILT LEVELS 
Transits Repair Service— 

Blue Printing 

Agents—KEUFFEL & ESSER CO. 

Jacksonville, Florida 


INDUSTRIAL 
SUPPLY CORP. 

Headquarters for 

PIPE, VALVES, PUMPS OF ALL KINDS 

TAMPA FLORIDA 


Miller Machine Co. 

AUTO PARTS JOBBERS AND 
ENGINE RE-BUILDERS 

Member: National Standard Parts Assn. 


Engineer of Plans 
C. H. Register 


1. Jobs being processed for receipt of bids in April: 


County 

Job. No. 

Road 

Description 

Budget 

St. Lucie 

9401-302 

5 

Approaches to Oslo Op 

210,000 

Indian R. 

8801-302 

5 

Approaches to Oslo Op 


Pasco 

1407-201 

35 

From Polk Co. Line—Road 39 

295,000 

Pasco 

1407-302 

35 

Richland OH and Apprs. 

150.000 

Osceola 

9250-250 

530 

Approx. 4 Vz Mi. NE of Kissimmee 





to Road 15 

195,000 

Marion 

3621-102 


Streets at Fla. Female Corr. Inst. 

40,500 

Clay 

7107-111 

21 

Road 215—Duval County Line 

96,200 

Palm Beach 

9375-114 

809 

Okeechobee Rd.-Lake Park Rd. 

422,200 

Palm Beach 

9314-107 

15 

Canal Pt.-Martin County Line 

138,200 

Alachua 

2601-106 

25 

Rd. 234 in Micanopy-Marion C. L. 

41,100 

Duval 

7214-109 

200 

Baldwin-Nassau County Line 

55,300 

Nassau 

7404-107 

200 

Duval Co. L.-Callahan 

172,400 

Gilchrist 

3105-103 

47 

Rd. 49 in Trenton to Pt. 





approx. 17.769 Mi. North 

68,400 

DeSoto 

0450-150 


Streets in Arcadia 

25,000 

Escambia 

4805-104 

292 

Rd. 95 at Green Gables to 





Pottery Road 

300,000 

Suwannee 

3710-103 


Streets around Farmers’ 





Warehouse in Live Oak 

25,000 


325-333 West Central Avenue 

ORLANDO FLORIDA 


Lakeland-Highlands 
Cooperative Assn. 

Established 1914 

Produces and Markets 
Members' Citrus Fruits 

HIGHLAND CITY, FLA. 


VALENCIA GARDEN 

SPANISH RESTAURANT AND 
TAVERN 

811 Grand Central Avenue 
Phone H-3773 

TAMPA — FLORIDA 
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Portable Beacon Is 
Developed By STK 
To Aid Road Safety 



A portable road beacon designed to 
meet the demands of customers con¬ 
nected with highway construction has 
been developed by Standard Telefon- 
og Kabelfabrik, Oslo, Norway, an In¬ 
ternational Telephone and Telegraph 
Corp. manufacturing associate. 

The unit produces approximately 
70 flashes per minute, the flash being 
of short duration and of sufficient in¬ 
tensity to give a good warning signal. 

The beacon consists of a special gas 
discharge lamp, developed for this 
specific use by A/B Standard Radio- 
fabrik, Bromma, Sweden, another 
I. T. & T. associated company; a sim¬ 
plified pulse producing unit, a battery 
and a lens. All electrical parts, in¬ 
cluding the battery elements, are as¬ 
sembled into one unit and placed 
within a cylindrical welded steel con¬ 
tainer. A lid carrying the lens is 
placed on top of the container and 
fastened by means of four screws. 


County 

Job No. 

Road 

Description 

Budget 

Alachua 

2611-105 

235 

Alachau-Rd. 26 in Newberry 


Polk 

1625-901 

37 

Rd. 600 in Lakeland to Pt. 
approx. 2.006 Mi. South 

315,000 

Duval 

7251-150 

Co-51 

Eastport-Point approx. 3.518 

Mi. NW 

16,400 

Duval 

7252-150 

Co-52 

Lenox Ave. to Road 115 

38,900 

Duval 

7253-950 

Co-53 

Co. Road No. 52-A point 
approx. 2.955 Mi. South 

98,200 

Duval 

7254-150 

Co-54 

Sections between Rd. 13 & A1A 

23,400 

St. Lucie 

9409-103 


Farmers’ Mkt. at Ft. Pierce 

15,000 

Bay 

4602-113 

30 

In Panama City 

15,000 

Bay 

4614-103 

390-A 

Over Postern Bayou 

25,000 

Jackson 

5303-111 

75 

Strs. between Cottondale and 

Road 73 

20,000 

Jackson 

5305-108 

75 

Strs. between Rd. 73 & Ala. 

State Line 

130,000 

Palm Beach 

9301-107 

5 

Delray Beach to Lantana 

289,900 

Walton 

6003-106 

20 

Structure approx. 4 Mi. E. 
of Freeport 

16,000 

Okaloosa 

5709-103 

285 

Structure in Niceville 

20,000 

Bay 

4651-150 

Co-51 

Road 30 to Road 75 

160,000 


2. Jobs on which bids were received in March and bids tabulated: 


County 

Job No. 

Road 

Description 

Sarasota 

1712-102 

683 

Between Sarasota and Manatee Co. Line 

Hamilton 

3200-102 

Co. 

Mills St. in Jasper via Maxwells Mill 

Okeechobee 

9107-202 

70 

Between SAL RR crossing and Taylor Cr. 

Washington 

6111-201 

279 

Between Rd. 280 and Caryville 

Duval 

7207-208 

5 

Between Bayard & S. City Limits of Jack. 

Jackson 

5305-301 

75 

Crossing of Railway in Campbellton 

Hardee 

- 0603-201 

64 

Between a Pt. approx. 6.5 mi. E. of Wauchula 

Highlands 

Manatee 

0908-201 

1304-201 

684 

and Avon Park 

Between Cortez Br. and SR No. 45 

Citrus 

0201-302 

45 

Crossing of ACL RR in Inverness 

Liberty 

5606-201 

67 

Between N. Boundary of Appalachicola 

Bay 

Broward 

Columbia 

4600-102 

8614-102 

2975-103 

131 

National Forest and Telogia 

Tarpon Dock Bridge 

Farmers’ Mkt. at Pompano 

Between SR 25 and Co. Rd. 5:251 Mi. N. 

Columbia 

2975-104 

250 

Between Lake City and Suwannee Co. Line 

Monroe 

9000-103 

939 

Between SR 5 at Perky and old SR 4-A 

Baker 

2706-101 

127 

Between Road 125 and Baxter 

Palm Beach 

9375-107 

802 

Between Rd. 7 and pt. 5.146 Mi. East 

Leon 

5504-106 

61 

Between SAL UP and Pt. 0.996 Mi. S. 

Polk 

Jackson 

1600-107 

5303-109 

75 

Roads to Orange Festival Grounds 

Between Round Lake and Cottondale 

Walton 

6002-107 

30 

Between Bay Co. L. and Pt. 8.982 Mi. NW 

3. Jobs in the design stage: 
Job No. County 

Road 

Description 

5302-206 

Jackson 

10 

Cypress to Sneads 

3601-110 

Marion 

25 

Ocala “By-Pass” 

0807-201 

Hernando 

50 

Road 41 to Withlacoochee River 

0807-301 

Hernando 

50 

Rital OP 

3105-201 

Gilchrist 

47 

End of Pav’t. to Santa Fe River 

2902-201 

Columbia 

47 

Santa Fe River to Ft. White 

7907-201 

V olusia 

40 

New Smyrna to 12 Miles West 

3201-205 

Hamilton 25 & 100 

White Springs to Genoa 

5403-301 

Jefferson 

57 

Drifton OH and Apprs. 

5604-203 

Liberty 

65 

Sumatra to Wilma 

4. Necessary field inspections 

were made in company with the Bureau of Public Roads 


representatives. 
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FLORIDA HIGHWAY 
CONFERENCE PLANS 
BIG MEETING 

Plans are being completed for the 
Fourth Annual Florida Highway Con¬ 
ference to be held on the campus of 
the University of Florida in Gaines¬ 
ville on May 11 and 12. Speakers of 
prominence will present papers of in¬ 
terest to all levels of government. 

The first morning’s program will be 
presided over by Sam P. Turnbull, 
Florida’s State Highway Engineer. 
Keynoting this session will be ad¬ 
dresses by Wilfred Owen of the 
Brookings Institution and A. A. Mc- 
Kethan, Chairman of the State Road 
Department. Mr. Owen will discuss 
the problems and implications of the 
national highway program, and Mr. 
McKethan will describe Florida’s 
program and how it affects all levels 
of government in the state. 

A feature incorporated in the con¬ 
ference for the first time will be the 
dividing of the first afternoon’s pro¬ 
gram into separate sessions in order 
that a wider variety of topics may be 
presented. Persons interested in one 


particular phase of highway engineer¬ 
ing may attend the session covering 
their interest, while those having other 
problems will hear them discussed at 
another meeting. One session will be 
devoted to Planning and Traffic En¬ 
gineering with emphasis placed on 
possible solutions to problems en¬ 
countered in this field. These will be 
offered by engineers from various 
cities throughout the state. Another 
session will cover the general topic on 
Low Cost Roads with interest cen¬ 
tered on construction, types of sur¬ 
face, and design standards. The third 
of the three meetings will cover the 
various structural aspects of highway 
engineering. Such topics as precast 
bridges, air entrained concrete, lime- 
rock test road results, and subgrade 
compaction will be discussed. At each 
session time will be allotted for com¬ 
ments and discussion from the floor. 

Two new motion pictures will be 
included as sidelights to the confer¬ 
ence. One is the Bureau of Public 
Roads film on Highway Soil Engineer¬ 
ing which was shown for the first time 
at the recent Highway Research 


Board Meeting in Washington, and 
the other depicts new maintenance 
methods for secondary roads. A “Road 
Show” or display of new equipment is 
tentatively planned for the afternoon 
of the second day of the conference. 

Dean Walter J. Matherly of the 
College of Business Administration 
will be toastmaster at the dinner to be 
held Friday P.M. in the new cafeteria 
on the campus; Jennings Randolph, 
Assistant to the President, Capital 
Airlines, and treasurer of the A.R.B.A., 
has been invited to be the evening’s 
principal speaker. 
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STATE ROAD DEPARTMENT OF FLORIDA—BUDGET FOR FISCAL YEAR 1950 


ASSETS 


Current Cash: 

Cash Available for General Purposes 


Restricted Cash Funds—Counties: 

Surplus Funds—Chapter 20302, Acts of 1941.. 
Less Reimbursement to Unrestricted Cash 


$ 3,258,889.12 
191,177.81 


$ 3,067,711.31 


Seventh Cent Gas Tax (80%)... 

Florida State Improvement Commission Funds. 3,903,158.15 

Less Reimbursement to Unrestricted Cash. 83,627.75 


462,714.28 

3,819,530.40 


Total Cash. 


Federal Receivables: , _ , , 

Due from Federal Government on Work Performed.. 

Federal Participation on Work Undertaken to be Refunded as Work 
Progresses. 


$ 1,720,022.23 
2,681,506.00 


$ 


LIABILITIES 

Accounts Payable: 

Audited Vouchers. 

Contractor’s Retainage and Railroad Signal Bills. 


6,241,658.67 


Reserves: 

Legal Reserve of 10% of Estimated State Revenue, Chapter 9312, 
Acts of 1923. 


Special Reserve—Secondary Road Program 


Handling Charge: 

3% of Regular State Revenue, Chapter 20890, Acts of 1941 


7,349,955.99 


Administrative Accounts: 
Tallahassee Office..., 
Division Offices. 


$13,591,614.66 


4,401,528.23 


Investment Accounts: 

Bridge and Road Purchase Contracts— 

State Funds. 

Surplus Funds. 

Operating Reserves: 

Contracts completed but not closed (State Funds) 
Equipment and Buildings. 

Reserves for Subsidiary Construction Program: 

Roads and Streets at State Institutions. 


$ 2,931,000.00 
456,612.28 


1,407,225.00 

896,810.00 


$ 193,800.00 

1,842,923.21 


$ 200,000.00 

500,000.00 


Receivables from Restricted Funds: 

County Surplus (2nd Gas Tax—80%). 

Seventh Cent Gas Tax—80%. •••••■■ 

Florida State Improvement Commission Funds 


$ 191,177.81 

398,677.50 

83,627.75 673,483.06 


Maintenance—Primary System: 


Underway..’. $ 993,657.49 

Proposed.. 7,748,797.60 


Maintenance—Secondary System: 
Proposed. 


Receivables from Miscellaneous Sources: 
Counties, Cities and Towns. 


311,553.00 


Federal Funds Available for New Agreements: 

Federal Funds to be Matched. 

Federal Grant Funds. 


19,893,309.22 

18,328.03 19,911,637.25 


Estimated State Revenue: 

Gasoline License Tax—4 cents per gallon 
County Surplus (2nd Gas Tax—80%)... 

Seventh Cent Gas Tax—80%. 

Outdoor Advertising. 


$29,250,000.00 

5,131,200.00 

5,850,000.00 

60,000.00 


40,291,200.00 


Rights-of-Way: 

Surveys Underway—Estimated. $ 300,000.00 

Surveys Proposed. 875,000.00 

Purchases—Surplus Funds. 111,650.72 

Purchases—State Funds. 8,497.99 

Purchases—F.S.I.C. Funds, Palm Beach County. 260,797.55 


Construction: 

Primary System: 

State Funds. $31,176,890.00 

Federal Funds. 15,901,660.00 


Secondary System: 

State Funds. 12,131,050.00 

Federal Funds. . 2,657,630.00 


Construction—Unprogra mmed: 

Federal Funds—Regular. 2,889,483.25 

Federal Funds—Secondary. 1,144,370.00 

State Funds—Secondary. 1,501,100.00 


Budget Items in excess of Revenue. 


$ .00 

1,071,162.19 

3,387,612.28 

879,300.00 

2,304,035.00 


2,036,723.21 

700,000.00 

200,000.00 

8,742,455.09 

116,690.00 


1,555,946.26 

47,078,550.00 

14,788,680.00 

5,534,953.25 

9,215,091.08 


TOTAL ASSETS. 


$79,181,016.20 


TOTAL LIABILITIES 


$79,181,016.20 


Percentage of Revenues from Various Sources and Percentage of Appropriations to Various Operations 


ASSETS 

Cash .$ 6,241,658.67 7.88% 

County Revenue Budgeted: o 

hand 3 067.711.31 3.87% 

LIABILITIES 

Reserves...$ 4,087,612.28 5.16% 

Purchases—Roads, Bridges, and Lands. 3,592,669.47 4.54% 

Administrative Salaries and Expenses. 2,304,035.00 2.91% 

Estimated. 5,131,200.00 6.48% 

Seventh Cent Gasoline Tax: _ 

qq hand . 462 714.28 ,59% 

Maintenance of Roads and Bridges: 

Primary Systems. 8,742,455.09 11.04% 

Secondary System. 116,690.00 .15% 

Estimated. 5,850,000.00 7.39% 

Florida State Improvement Commission Funds. 3,819,530.40 4.82% 

Gasoline License Tax—4 cents. 29,250,000.00 36.94% 

Miscellaneous. 60,000.00 .08% 

Receivables: 

. . 24 313.165.48 30.71% 

Construction of Roads and Bridges: 

Primary System. 47,078,550.00 59.46% 

Secondary System. 14,788,680.00 18.68% 

Subsidiary Program. 200,000.00 . 25% 

Federal Unprogrammed. 4,033,853.25 5.09% 

State Secondary—Unprogrammed. 1,501,100.00 1.90% 

Restricted Funds. 673,483.06 .85% 

Miscellaneous. 311,553.00 .39% 

Accounts Payable. 1,071,162.19 1.35% 

Handling Charge...- R7fl.3004lfl 1 n" 










































































































STATE ROAD DEPARTMENT OF FLORIDA ROUTINE MAINTENANCE, PERIODIC MAINTENANCE AND CARRY-OVERS 1950 


Summary 


ON PRIMARY SYSTEM 



Road Miles 

Bridge Feet 

Surface 

Structures 

Total Routine 

NewlPeriodic 

Carry-overs 

Total District 

DISTRICT NO. 1. 

1,837.419 

1,936.626 

2,307.309 

1,240.054 

2,040.797 

107,970 

64,877 

181,491 

170,252 

96,667 

$ 1,035,231.16 
1,009,833.60 
1,037,384.93 
666,781.00 
895,343.99 

$ 272,538.31 

325,438.56 
308,941.74 
583,487.00 
359,501.93 

$ 1,307,769.47 
1,335,272.16 
1,346,326.67 
1,250,268.00 
1,254,845.92 

$ 321,988.08 

216,635.01 
251,560.85 
214,013.80 
250,117.64 

$ 224,500.63 

75,528.92 
61,902.65 
499,352.69 
132,372.60 

$ 1,854,258.18 
1,627,436.09 
1,659,790.17 
1,963,634.49 
1,637,336.16 

DISTRICT No. 2. 

DISTRICT No. 3. 

DISTRICT No. 4. 

DISTRICT No. 5. 


9,362.205 

621,257 

$ 4,644,574.68 

$ 1,849,907.54 

$ 6.494,482.22 

S 1,254,315.38 

$ 993,657.49 

$ 8.742,455.09 


MAINTENANCE 
ON SECONDARY SYSTEM 


County 

Miles 

Amount 

County 

Miles 

Amount 

Alachua 

16.00 

$ 850.00 


12.30 

820.00 

3,000.00 

8,692.00 

350.00 

450.00 

5,000.00 

28,600.00 

13,000.00 

4,700.00 

624.00 

272.00 

5,300.00 


15.00 

1,520.00 


15.00 

Broward (Bridge) 

o!o3 

3^800.00 


43.46 

Clay , 

7’ 00 

*700.00 

Madison. 

7.40 

Collier 

3*5 

700.00 


9.00 

Columbia 

12.00 

800.00 

Palm Beach.. 

25 

Dixie... 

13 ! 00 

1,300.00 


143.00 


39.2 

4*240.00 

Pinellas. 

65.00 

Flagler 

10.5 

2’l00!00 


23.50 

Gilchrist 

17^40 

1,*76o!(K) 


12.50 

Gulf 

14^91 

2982!oO 


5.30 

Hamilton. 

12!30 

M3o!oo 

13,000.00 

5 000.00 

Wakulla... 

26.50 

Hardee. 

Hernando. 

65.00 

25.00 

Totals... 

668.80 

$ 116,690.00 

Highlands. 

30.00 

6]000.00 





STATE ROAD DEPARTMENT OF FLORIDA—CONSTRUCTION BUDGET FOR 1950 


Recapitulation 

PRIMARY SYSTEM 



Underway 

State Forces 

Underway 

Contract 

Proposed 
but Not Started 

TYPE OF WORK 

FUNDS 

Grading 

Paving 

Structures 

State 

Federal 

Total 

DISTRICT 1. . 

$ 442,000.00 

289,800.00 
310,000.00 
33,100.00 

$ 2,550,700.00 
1,339,800.00 
714,400.00 
1,372,200.00 
1,906,600.00 

$ 6,766,900.00 
7,337,200.00 
6,712,600.00 
7,936,150.00 
9,367,100.00 

$ 1,997,400.00 
1,711,700.00 
1,511,000.00 
3,111,400.00 
3,672,450.00 

$ 5,307,700.00 
4,712,300.00 
3,136,000.00 
3,872,150.00 
4,962,350.00 

$ 2,454,500.00 
2,542,800.00 
3,090,000.00 
2,357,900.00 
2,638,900.00 

$ 6,216,800.00 
6,490,840.00 
5,172,400.00 
6,474,250.00 
6,822,600.00 

$ 3,542,800.00 
2,475,960.00 
2,564,600.00 
2,867,200.00 
4,451,100.00 

$ 9,759,600.00 
8,966,800.00 
7,737,000.00 
9,341,450.00 
11,273,700.00 

DISTRICT 2. 

DISTRICT 3. 

DISTRICT 4. 

DISTRICT 5. 

TOTALS. 

$ 1,074,900.00 

$ 7,883,700.00 

$ 38,119,950.00 

$ 12,003,950.00 

$ 21,990,500.00 

$ 13,084,100.00 

$31,176,890.00 

$ 15,901,660.00 

$ 47,078,550.00 



SECONDARY SYSTEM 


DISTRICT 1. 

$. .. 

$ 

$ 1,968,900.00 
3,003,820.00 
2,448,960.00 
3,637,100.00 
1,857,100.00 

435,000.00 

1,314,640.00 

796,150.00 

1,593,100.00 

576,100.00 

1,401,500.00 

1,911,350.00 

1,099,000.00 

1,739,300.00 

1,107,500.00 

132,400.00 

348,830.00 

661,810.00 

1,498,500.00 

173,500.00 

1,294,400.00 

3,018,550.00 

1,870,900.00 

4,339,800.00 

1,607,400.00 

674,500.00 

556,270.00 

686,060.00 

491,100.00 

249,700.00 

1,968,900.00 

3,574,820.00 

2,556,960.00 

4,830,900.00 

1,857,100.00 

district 2 . 


571,000.00 

86,000.00 

951,800.00 

DISTRICT 3. 

22,000.00 

242,000.00 

DISTRICT 4. 

DISTRICT 5. 

-_TOTALS™.......... „ 

GRAND TOTALS. 

$ 264,000.00 

$ 1,608,800.00 

$ 12,915,880.00 

$ 4,714,990.00 

$ 7,258,650.00 

$ 2,815,040.00 

$ 12,131,050.00 

$ 2,657,630.00 

$ 14,788,680.00 

$ 1,338,900.00 

$ 9,492,500.00 

$ 51,035,830.00 

$ 16,718,940.00 

$ 29,249,150.00 

$ 15,899,140.00 

$ 43,207,940.00 

$ 18,559,290.00 

$ 61,867,230.00 








































































































































First District 


STATE ROAD DEPARTMENT OF FLORIDA—CONSTRUCTION BUDGET FOR 1950 

Primary System 


County 

Section 

and 

Job Number 

Federal 

Project Number 

Road 

Number 

Length 

Location 

Underway 

State 

Forces 

Underway 

Contract 

Charlotte. 

0104-201 


35 

6.551 

Punta Gorda—Shell Creek. 

$ 

S 


0406-201 

S—5(2). 

72 

6.902 

Arcadia—a noint W. 


137,200 


0406-102 


72 

5.026 

Sarasota County Line—0406-201. 



0401- 


31 

225 ft. 

Prairie Creek Bridge. 




0504-103 


78 

6.252 

Citrus Center—State Road 25. 




0603-201 

S—112(2). 

64 

8.924 

State Road 650—Highlands County Line... . 




0652- 


64 

11.706 

Manatee County Line—State Road 661. 




0606-104 




Wauchula Farmer’s Market. 

15,000 



0702-101 


82 

1.274 

Lee County Line—Collier County Line. 


26,300 


0708-201 

S—225(1). 

833 

7.446 

State Road 80—Devils Garden. 


47,200 


0703- 


80 and 25 

11.186 

Sec. 0703 to W. City Limits Clewiston. 



0804-105 


50 


State Road 55—West. 

150,000 



0805-201 

F-022-2(l). 

50 and 41 

6.394 

Brooksville—State Road 41. 


236,400 


0808-101 


485 

9.0 

Brooksville—Citrus County Line. 

250,000 



0807-104 


50 

2.8 

Rital Bridge—State Road 35. 

22,000 




F-022-2(7). 







0807-201 1 

FG-022 2/8) 

50 

5.0 

0805-201—Rital . ... 




0801 111 1 


45 

8 742 

Brooksville—Citrus County Line. 


72,000 


0Q0O-301 

FAGM-109(1)_ 



S.A.L. Signals in Avon Park. 


8,100 

U inrKlonflfl 

0904-304 

SG-112(3) 

17 


A.C.L. Signals in Avon Park. 



IJl^illcMlUS . •••••• 

Highlands....... 

0908-201 

R_ii9(9) 

64 

3.1 

Avon Park—Hardee County Line. 



Highlands....... 

vUvtJ L\J A 

0911— 

RG-1fi4L3) 

66 


S.A.L. Signals in Lorida. 



Highlands....... 

0951-250 

RG-I fi4 ('91 

66 

10 0 

Lorida—S.E... 



T-TinrVilunrlQ 

uvul JuOVJ 

0900- 

kjVJ •••«•••• 

634 

4.75 

Lakeview Drive to Highlands Hammock State Park. 



XHguidUUo. 

Hillsborough..... 

1003-302 

FGI-011-2(24)_ 

600 


RAT, Hillsbnrnugh Ave. Signals. 


6,600 

KillQ^nrAiurH 

1007-202 

S-22fi(1) 

39 

4.534 

Hnppwell Plant, City. 


101,000 

Hillsborough..... 

1011-105 


60 

1.373 

State Road 574—1.373 mi. S. and E. 



Hillchrirnncrh 

1011-301 

RO-259C2) 

60 

S.A.L. Signals at Valrico. 



HillQhnrnnirh 

1011-302 

RG-252L3) 

60 


A.C.L*. Signals S. State Road 574. 



U ill^bnrnngh 

1013-303 

FfJ-018-1(1) 

600 


ACL Signals N.E. Port Tampa. 



Hillsborough.... • 

1000-20.3 

F-OI1—9f9fil 

45 

1,055 ft. 

Alafia River Bridge and Approaches. 



Hillsbnrrmgh 

1000- 


’ 1.0 

Gandy Blvd. N.—Euclid (Manhattan). 



HillRhnr<>tigb 

1011-202 


60 

5.5 

Adamo Drive—State Road 60 and 43. 



Lee .. 

1200-101 



1.646 

State Road 867—San Carlos Beach. 

5,000 


Lee 

1201-201 

F—012—1(1) 

45 

752 feet 

Replace 18 Timber Bridges. 



Lee . ... 

1202-301 

FG-024-l(2).... 

80 

A.C.L. Signals in Fort Myers. 



Lee. 

1275-101 


82 

8.629 

Buckingham Gunnery School—Hendry County Line. 


163,400 

Lee. 

1201- 


45 

242 feet 

Fort Myers—Charlotte County Line. 


Lee. 

1206- 


78 and 767 

0.39 

Pine Island Camp—Realignment. 



Lee. 

1202-202 


80 

2.914 

A.C.L. R.R. E. of Fort Myers—1202-201. 



Manatee. 

1303-105 


45 


Palmetto—Hillsboro County Line. 


7,200 

Manatee. 

1304-201 

S—269(1). 

684 and 70 

7.155 

Cortez Bridge—State Road 45. 


Manatee. 

1311-201 

S—31(1). 

675 

0.705 

Bridges State Road 64—Parrish .. 


64,000 

Manatee. 

1312-102 


683 

8.0 

Sarasota County Line—Green Bridge. 


Pasco. 

1407-201 

F—031—1(2). 

35 

10.827 

Polk County Line—Dade City. 



Pasco. 

1412-201 

S-256C1). 

52 

5.0 

San Antonio—Dade City. 



Pasco. 

1407-302 

FG-031-1(4). 

35 

0.5 

Overpass—A.C.L. Richland. 



Pasco. 

1412-107 


52 

4.5 

Pasco—San Antonio. 



Pasco. 

1450- 


39 

2.0 

Owensboro—Trilby N. Hernando County Line. 



Pinellas. 

1510-110 


699 


Pedestrian Walks—Johns Pass 


14 000 

Pinellas. 

1515-203 

F-025-l(6). 

55 

13.077 

State Road 60—State Road 582. 


470^00 

Pinellas. 

1508-105 


584 

6.0 

State Road 55—Oldsmar. 


Pinellas. 

1508- 


584 


S.A.L. Signals in Oldsmar. 



Pinellas. 

1502- 


55 and 595 


Stephens Creek—Retaining Wall.. 



Pinellas. 

1515-204 

F-025-l(7). 

(55) and 693 

9.129 

(State Road 55) and State Road 693 S. from *151*5-203 



Polk. 

1600-106 



0.25 

State Road 600—Citrus Experiment Station. 



Polk. 

1602-309 

FGI-007-K1). 

600 


A.C.L. Signals in Lake Alfred. 



Polk. 

1609-302 

SG-260(2). 

17 


A.C.L. Signals—1 mi. S. Haines City. 



Polk. 

1609-301 

SG-260(1). 

17 


S.A.L. Signals—Frostproof. 


8 600 

Polk. 

1611-302 

SG-252(4). 

60 


S.A.L. Signals—W. of Bartow. 


7:200 

Polk. 

1612-101 




Farmers Market—Bartow__ 


Ann 


Proposed 
but Not 
Started 


$ 150,000 


150,000 

55,000 


100,000 


170,000 

175,000 


180,000 


350,000 


7,200 

90,000 

8,100 

200,000 

49,000 


19,000 

7,200 

7,200 

7,200 

300,000 

40,000 

250,000 


208,000 

8,400 


40,000 

35,000 

300,000 


141,000 

■ 320 ; 666 ' 


295,000 

100,000 

140,000 

130,000 

160,000 


300,000 

8,200 

50,000 

500,000 

8,200 

7,200 

7,200 


TYPE OF WORK 


Qrading 


60,000 


27,200 

60,000 


28,000 


10,000 

40,000 


22,200 


50,000 

80,000 

50,000 

2,000 

70,000 


20,000 

*266:666' 


10,000 


25,000 

15,000 

50,000 


10,000 


5,000 

50,000 


23,000 

'96:666' 


45,000 

25,000 

30,000 

30,000 

20,000 


70,400 

70,000 


140,000 

1,200 


Paving 


$ 75,000 


80,000 

80,000 


60,000 

100,000 

110,000 

15,000 

26,300 


135,000 


90,000 
156,400 
200,0C0 
20,000 

130,000 

72,000 


60,000 

8.100 


49,000 

6,600 
81,000 
19,000 


25,000 

25,000 

170,000 


5,000 


130,000 


10,000 

175,000 


105,000 

'266:666' 


175,000 

70,000 

10,000 

80,000 

40,000 


400,000 

200,000 


300,000 

7,000 


Structures 


15,000 


30,000 

10,000 

55,000 


12,000 


60,000 

25,000 


25,000 

20,000 


10,000 


150,000 


8,100 

7,200 

10,000 


10,000 


7,200 

7,200 

7,200 

250,000 


30,000 


208,000 

8,400 

23,400 

40,000 

20,000 

75,000 


7,200 

13,000 

64,000 

30,000 


75,000 

5,000 

100,000 

20,000 

100,000 

14,000 


30,000 

8,200 

50,000 

60,000 


7,200 

7,200 

8,600 

7,200 


State 


130,000 

60,000 

14,000 

235,200 

300,000 

200 

50,000 

250,000 

8,200 

200 

200 

200 

200 


FUNDS 


75,000 


68,600 
150,000 
55,000 


100,000 


85,000 

175,000 

15,000 


26,300 

23,600 

90,000 


150,000 

118,200 

250,000 

22,000 

112,500 

72,000 


200 

45,000 


200,000 

49,000 


50,500 

19,000 

200 

200 

200 

150,000 

40,000 

125,000 


5,000 

104,000 

200 

163,400 

40,000 

35,000 

150,000 


7,200 

82,500 

32,000 

320,000 


147,500 

50,000 


Federal 


$ 75,000 

68,600 


85,000 


23,600 

90,000 


118,200 


237,500 


8,100 

7,000 

45,000 

8,100 


50,500 


7,000 

7,000 

7,000 

150,000 


125,000 


104,000 

8,200 


150,000 


58,500 

32,000 


147,500 

50,000 

140,000 


100,000 


235,200 

'"moo' 


250,000 


7,000 

7,000 

8,400 

7,000 


Total 


$ 150,000 

137,200 

150,000 

55,000 

100,000 


170,000 

175,000 

15,000 


26,300 

47,200 

180,000 


150,000 

236,400 

250,000 

22,000 

350,000 

72,000 


8,100 

7,200 

90,000 

8,100 

200,000 

49,000 

6,600 

101,000 

19,000 

7,200 

7,200 

7,200 

300,000 

40,000 

250,000 


5,000 

208,000 

8,400 

163,400 

40,000 

35,000 

300,000 

7,200 

141,000 

64,000 

320,000 


295,000 

100,000 

140,000 

130,000 

160,000 

14,000 

470,400 

300,000 

8,200 

50,000 

500,000 

8,200 

7,200 

7,200 

8,600 

7,200 







































































































































































































































































































Pole. 

1613-202 

S-131(2). 

60 

4.391 



84,000 


10,000 

60.000 

14,000 

42,000 

42,000 

84.000 

Polk. 

1618-203 

F-019-3(5). 

25 

9.9 

State Road 600 W. Haines City—North . 


599,600 


229,600 

350.000 

20,000 

299,800 

299,800 

599,600 

Polk. 

1618-303 

FG-019-3(6). 

25 

1.0 



206,400 

40,400 

50,000 

116,000 

206,400 

206.400 

Polk. 

1621-201 

F-031-1 (1).. 

35 

7.386 



293,400 

80,000 

200,000 

13,400 

146,700 

146,700 

293,400 

Polk. 

1629-301 

SG-149(3). 

557 




7,200 

7,200 

200 

7,000 

7,200 

Polk. 

1628-104 


542 




36,400 



36,400 

36,400 

36,400 

Polk. 

1603-112 


555 

8.434 



161,800 

11.800 

150,000 

161.800 


161,800 

Polk. 

1625-102 


37 

10.5 




315 000 

65,000 

200,000 

50,000 

315,000 


315,000 

Polk. 

1611- 


60 

945 feet 




220.000 

220.000 

110.000 

iio.ooo 

220.000 

Polk. 

1613- 


60 





30.000 



30,000 

15,000 

15,000 

30,000 

Polk. 

1606-105 


35 

1.12 




50,000 

15 000 

30.000 

5,000 

50,000 

50.000 

Polk. 

1608- 

SG-257U). 

540 

0.3 

Eloise S E —S A L Crossings Elimination 



10,000 

3,000 

7,000 


10,000 

10.000 

Polk. 

1611- 


60 


S.A.L. Signals 1 mi E Bartow 



8,200 

8.200 

200 

8,000 

8,200 

Polk. 

1611- 


60 


A C.L. Sienals in Mulberrv. 



8^200 



8,200 

200 

8.000 

8.200 

Polk. 

1610-201 


600 

2.0 

State Road 6C0—Wabash Ave.—North St. to A.C.L. R.R. 



55 000 

5,000 

50 000 

25,000 

30,000 

55,000 

Polk. 

1600-107 




Access Road to Orange Festival Grounds 



7!ooo 

7,000 


7,000 

7,000 

Sarasota. 

1702-201 

F-011-2(25). 

45 

0.164 

Widen Bridges Sarasota—Venice.. 


145,800 


145,800 

72.900 

72,900 

145,800 

Sarasota. 

1705-106 


775 

7.367 

State Road 45—Englewood 


6,300 



6,300 

6,300 


6,300 

Sarasota. 

1701-203 

F—Oil— 1(1) . 

45 

11.261 

Rework and Widen Myakka River—Venire 


310,000 

30,000 

280,000 


155,000 

155,000 

310,000 

Sarasota. 

1712-102 


683 

5.0 

Sarasota—Manatee.. 



200]000 

20,000 

130,000 

50,666 

100,000 

100,000 

200,000 

Sarasota. 

1707-103 


72 

5.0 

De Soto County Line—West 



80 000 

15 000 

65,000 

80,000 


80,COO 

Sarasota. 

1700- 




Myakka River State Park Roads 



25^000 

16,’000 

9,000 


25,000 


25,000 


















Total Primary System. 

$ 442,000 

$2,550,700 

$6,766,900 

$1,997,400 

$5,307,700 

$2,454,500 

$6,216,800 

$3,542,800 

$9,759,600 


Secondary System 


Charlotte. 

0151- 

S-275 (1). 

S—771 

2.0 

De Soto. 

0450-150 


De Soto. 

0451- 

S-278 (1). 

S-661 

7.5 

Glades. 

0551- 

S-. 

S-721 

15.0 

Hardee. 

0651- 


S-661 

3.5 

Hardee. 

0652- 


S-664 

5.0 

Hendry. 

0751-150 


S- 846 

3.0 

Hendry.. 

0752-150 


S-832 

4 0 

Hendry. 

0753- 


S-832 

3.0 

Hernando. 

0850- 


Hillsborough. 

1051- 


S-585-A 

3.5 

Hillsborough. 

1052- 

S-289 (1). 

S-587 

9.0 

Hillsborough. 

1053- 

S-226 (2). 

S-39 

9’o 

Hillsborough. 

1054- 


S-672 

2.5 

Highlands. 

0951-250 

S-164 (2)... 

66 

10.0 

Lee. 

1250- 



Manatee. 

1351-201 

S—31 (2).. . 

S-675 

11.0 

Pasco. 

1451- 


S-579 

3.5 

Pasco. 

1452- f 

S-256 (2) and 

S-578 and 


\ 

S-299 (1). 

S—581 

6.5 

Pinellas. 

1551- 

S-300 (1)... 

S_694 

9.0 

Polk. 

1651- 

S-260 (3) 

630 

20.0 

Polk. 

1652-150 


S-540-A 

7 0 

Polk. 

1653- 


S-555 

l’5 

Polk. 

1654- 


S-547 

0*5 

Sarasota. 

1752- 


S-780-A 

4 0 

Sarasota. 

1753- 


S-782 

8^5 





Placida—N.E.. 


Arcadia City Streets. 

Arcadia N.—Hardee County Line. 


Harney Pond N.—Highlands County. 


State Road 64 N. to Vandalah Road. 

W. City Limits Bowling Green to a Point 5 mi. W.. 

From Collier County Line—E. (Pole X-ing). 

State Road 29—E. 4 mi. (Keri Road). 

State Road 832—S. 3 mi. 


County Wide. 


State Road 574 N.—Hillsborough River. 

Armenia & Waters—N.W. (Gunn Highway). 

Hopewell—South. 

Picnic—Balm Road. 


Lorida—S.E,. 

County Wide. 

Parrish—State Road 64. 


State Road 54 S.—Hillsborough County Line (Morris 
Bridge Road). 


State Road 52 N. and E.—St. Joseph. 

Indian Rocks Road S. and E.—State Road 693. 


Fort M cade—Frostproof. 

State Road 555 E.—State Road 540. 

State Road 555 and 600 N.—State Road 557. 
State Road 25 E.—0.5 mi. 


State Road 780 via E. Ringling Blvd.—End pavement. 
State Road 45—State Road 72. 


Total Secondary System.. 
Total Primary System... 
Totals. 


442,000 


$ 442,000 


2,550,700 


$ 2,550,700 


83.500 

35,000 

66,000 

225,000 

15,000 

60,000 

36,000 

50,400 

90,000 

66.500 

35,000 

133,000 

133,000 

25.500 

200,000 

118,000 

102,000 

35,000 

80,000 

112,000 


250,000 

85,000 

20,000 

10,000 


30,000 

73,000 


$ 1,968,900 
6,766,900 


$ 8,735,800 


23,500 


10,000 

80,000 

’i^ooo* 

30,000 

44,000 

75,000 

12,500 


23,000 

23,000 


200,000 

20,000 

10,000 

5,000 

20,000 

15,000 


20,000 

5,000 

2,000 

2,000 


$ 435,COO 

1,997,400 


$ 2,432,400 


30,000 


35,000 

51,000 


110,000 

15,000 

40,000 


54,000 


35,000 

110,000 

110,000 

25,500 


80,000 

92,000 

30,000 

55,000 

90,000 

230,000 

80,000 

18.000 

8,000 


30,000 

73,000 


$ 1,401,500 
5,307,700 


$ 6,709,200 


30,000 


5,000 

35,000 

’*5 ',m 

6,000 

6,400 

15,000 


18,000 


5,000 


7,000 


$ 132,400 

2,454,500 


$ 2,586,900 


51,500 


35,000 

33,000 


195,000 

15,000 

30,000 

36,000 

50,400 

55,000 


33.500 

35,000 

66.500 

66.500 

25.500 

200,000 

76.500 
51,000 

20,000 

40,000 

61,000 


131,000 

85,000 

20,000 

10,000 


30,000 

42,000 


$ 1,294,400 
6,216,800 


$ 7,511,200 


$ 32,000 


33,000 

30,000 

‘3o;66o' 


35,000 

33,000 


66,500 

66,500 


41,500 

51,000 

15,000 

40,000 

51,000 

119,000 


31,000 


$ 674,500 

3,542,800 


$ 4,217,300 


83.500 

35,000 

66,000 

225,000 

15,000 

60,000 

36,000 

50,400 

90,000 

66.500 

35,000 

133,000 

133,000 

25.500 

200,000 

118,000 

102,000 


35,000 

80,000 

112,000 


250,000 

85,000 

20,000 

10,000 


30,000 

73,000 


$ 1,968,900 
9,759,600 


$11,728,500 










































































































































































































































































Second District 


STATE ROAD DEPARTMENT OF FLORIDA—CONSTRUCTION BUDGET FOR 1950 

Primary System 


County 

Section 

and 

Job Number 

Federal 

Project Number 

Road 

Number 

Length 


2601-106 


25 

3.068 


2R02 30R 

F'AGM-270(1)6fF 

20 



2602- 

FI-002-3 (1). 

20-25 

7.44 

Alachua. 

2602- 


20 

1.44 


2607 301 

FG-009-1 (lj. 

26 


Alachua. 

2607- 

SG-132 (1). 

26 


Alachua. 

2614-104 


241 

6.592 


2R18 10R 




Alachua. 

2618-108 





2R18- 


25 



2619-101 


384 

3.428 


2702-102 


2 



2703-107 


23 

0.41 


2706-101 


127 

10.00 


2706-101(2) 


127 



2801-111 


200 

0.110 


2801- 


200 



2805-103 


230 

0.110 


2811-101 


225 

5.703 


2811-102 


225 

6.483 


2811-102(2) 


225 

135 feet 


2811- 


225 

6.483 

Clay 

7107-110 


21 

1.894 


7107-111 


21 

14.600 

Clay 

7150-101 


S—219 

1.000 


2901-106 


10 

9.040 


2902-104 


47 

7.573 


2902-105 


47 

0.5 


2903-203 

FI-002-3 (2). 

25 

10 00 


2950-101 


6 

2.250 

Cnlumhia 

2900-103 


47 


Columbia 

2951-201 

S-277 (1). 

47 

4.342 

Dixie.... 

3001-111 


55 

227 feet 

Dixie 

3075-104 


357 

1.500 

Duval 

7202- 


5 


Duval. 

7205-1G9 


5 

2.720 

Duval. 

7205-110 


211 

1.574 

Duval 

7207-110 


5 

0.829 

Duval. 

7207-208 

FI—79(7) Pt. 2.... 

5 

12.150 

Duval 

7210-106 


A1A 


Duval 

7210- 


A1A 

0.680 

Duval ... 

7212-104 


228 

0.916 

Duval 

7214-109 


200 

4 550 

Duval 

7215- 


115 

0.322 

Duval. 

7216-109 


13 

1.048 

Duval 

7219-108 


212 

1.363 

Duval. 

7219-111 


212 

1.363 

Duval 

7219-112 


212 


Duval 

7219- 


212 


Duval. 

7225- 


105 

0.15 

Duval 

7225- 


1C5 


Gilchrist. 

3102-201 

S-223 (1) and 





S-224 (1) 

341 

11.454 

Gilchrist. 

3103- 


339 

2 000 

Gilchrist. 

3104-201 

F—016—1 (2). 

55 

0 610 

Gilchrist. 

3105-103 


47 

17.760 

Gilchrist . 

31C0- 

S-277 (1). 

47 

0.564 

Hamilton. 

3201-205 

FI-0C2-3(4). 

25-100 

6.509 

Hamilton. 

3202-202 

S-44(2). 

135 

7.300 

Hamilton.. 

3205-201 

S-190(2). 

6 

1.009 

Hamilton. 

3206- 


6 

1.098 

Hamilton ... 

3207-101 


143 

3.827 

Hamilton 

3209-102 



1.100 

Hamilton , 

3250-102 



1.C00 

Lafayette. 

3301-201 

F-028-l(l). 

20 

0.060 

Lafayette. 

3301- 

F-028-l(2). 

20 

709 feet 

Lew. 

3401-201 

F-016-l(2). 

55 

8.177 

Levy. 

3401- 


500 

16.000 

Levy. 

3401-303 

FG-016-1(1). 

55 


Levy. 

3405-106 


55 

12.488 

Levy. 

3410-105 


40 

3.4 

Madison . 

3501- 


10 

31 feet 

Madison . 

3502-202 

S—190(2). 

6 

0.364 

Madison... 

3503- 

F-016-2(4). 

20 

153 feet 


Location 

Underway 

State 

Forces 

Underway 

Contract 

Proposed 
but Not 
Started 

TYPE OF WORK 

Grading 

Paving 

Structures 


$ . 

$. 

% 41,100 
7,500 
231,800 
216,000 
7,500 
7,500 
99,800 

$ 3,000 

$ 38,100 

$. 




7,500 

12,000 

Project WPH8 1 634 mi N W of Paradise ... 



85,000 

30,000 

i34,800 

186,000 




A.C.L. Signals at University Ave., Gainesville. 



7,500 

7,500 

53,200 

Santa Fe River Bridge and Approach. 

University of Florida Campus Roads and Streets. 


.6*300 

9,400 

37,500 

9,100 

6,300 

9,400 



30,000 

35,000 

30,000 

13,000 


Gilchrist County Line—State Road 45.. 


33,000 

22,000 

33,000 



32,000 


32,000 


97,400 


97,400 




40,000 


40,000 



1,700 


1,700 

75,000 

1,700 

2,000 



100,000 

25,000 




1,700 

2,000 

4,000 

27,400 










4,000 






27,400 



52,800 

3,000 

49,800 

4,400 

96,200 

10,000 

90,500 

8,300 

3,000 

286,000 

23,000 

3,000 

39,000 

Sections between Mile Post 8.124 and Mile Post 21.009.. 

4,400 




96.200 

13.200 



State Road 100 approximately 3 mi. S. Keystone 



3,200 


Suwannee County Line—Lake City. 


90,500 

16,300 





8,000 




3,000 

333,200 

191,000 

3,000 

113,500 

56,000 





47,200 

3,000 





165,000 

7 th St.—Road 10 to Bay a Ave. 



Santa Fe River—Fort White... 



40,000 

34,500 

56,000 

Replace two timber bridges. 



4.5 mi. N. of Hines—Lafayette County Line. 


26,400 

9,000 

100,000 

17,400 

200,000 

16,000 

17,900 

11,000 

600,000 

Jacksonville Expressway. 


600,000 

300,000 

Main St. in Jacksonville . 


16,000 

St. Johns St. in Jacksonville and Ortega River Bridge.... 


17,900 

11,000 

973,000 



State Road A1A—S. Main St. in Jacksonville. 





Bayard—South Jacksonville. 



267,000 

1,000 

30,000 

106,000 

S. City Limits Neptune Beach—North. 


1,000 

Beach Blvd.—Barbara St. in Jacksonville. 


300,000 

10,500 

55,300 

248,800 

17,100 

270,000 

10,500 

53,300 

5,500 

17,100 


Stockton St. in Jacksonville—State Road 228. 




Baldwin—Nassau County Line. 



2,000 

3,800 


Ribault River Bridge and Approaches 



239,500 

Acosta Bridge—1.308 mi. S.W. 



Pablo Creek Bridge Approaches (hydraulic fill). 


2,200 

59,200 

35,000 

2,200 

40,000 

3,000 

12,000 


Pablo Creek Bridge Approaches (paving). 



19,200 

32,000 


At Jacksonville Beach. 




Roadside improvement of Pablo Creek Bridge Approaches 
Sisters Creek Bridge and Approaches. 


12,000 

553,500 

100,000 




6,500 

100,000 

60,800 

22,000 

10,700 

68,400 

5,200 

54.200 

80,300 

7.CC0 

13,000 

52,600 

13.000 

11,000 

1,800 

547,000 

Heckscher Drive. 




State Road 26—Bell. 


96,800 

36,000 


Levy County Line—Trenton. 


22,000 


Suwannee River—Levy County Line. 


14,000 

3,300 


Trenton—17 76 mi. N. 


68,400 

39,800 

54,200 

128,600 


End of Pavement—Santa Fe River. 




34,600 

White Springs—Genoa. 




F.A.S. S-44(l)—State Road 6 . 



48,300 


Withlacoochee River Bridge, relief bridge and approaches 
Suwannee River Bridge Approach. 


230,200 

223,200 


20,000 

7,000 

28,400 

12,300 

3,000 

2.4 mi. S.W. Jennings—Georgia State Line. 


95,600 

14,600 

Stephen Foster M emorial—State Road 25. 


25,300 

14,000 

Wills St. in Jasper—via Maxwell’s Mill to State Road 51 

Taylor County Line—a point approx. 300 feet E. 





1,800 


Replace three timber bridges. 


156,000 

167.200 

288.200 
9,300 


156,000 

Gilchrist County Line—Chiefland. 



47,200 

44,000 

120,000 

189,200 

Chiefland—Bronson. 



55,000 

9,300 

A.C.L. Signals, Fannin Springs. 



Chiefland—A point 12.488 mi. S.E. 


500 


500 

30,000 

Port Inglis—Yankeetown. 


30,000 

8,000 



Replace timber bridge. 




8,000 

56,700 

39,000 

Withlacoochee River relief bridge and approaches. 


77,600 

17,600 

3,300 

Replace three timber bridges... 


39,000 


FUNDS 


State 


Federal 


41,100 

300 

115,900 

216,000 

300 

300 

99,800 

6,300 

9,400 

30,000 

35,000 


7,200 

115,900 


7,200 

7,200 


33,000 

32,000 

97,400 

40,000 


1,700 

100,000 

1,700 

2,000 

4,000 

27,400 

52,800 


4,400 

96,200 


13,200 


90,500 . 

16,300 . 

3,000 . 

166,600 166,600 

191,000 . 

3,000 . 

63,640 49,860 


28,000 

26,400 


28,000 


600,000 

16.000 

17,900 

11,000 

486.500 

1,000 

150,000 

10,500 

55,300 

248,800 

17,100 

2,200 

59,200 

35,000 

12,000 

553.500 

100,000 


486,500 

i5o;66o 


48.400 

22,000 

7,000 

68.400 
19,900 


48,400 

‘7]m 

ijjjijoo 


27,100 

64.300 
115,100 

20,000 

95,600 

25.300 
14,000 


27,100 

64,300 

115,100 


900 

78,000 


900 

78,000 


83,600 

144,100 

300 

500 

30,000 


83,600 

144,100 

9,000 


8,000 .. 

38,800 38,800 

19,500 19,500 


Total 


41.100 
7,500 

231,800 

216,000 

7,500 

7,500 

99.800 
6,300 
9,400 

30,000 

35,000 

33,000 

32,000 

97.400 
40,000 

1,700 

100,000 

1,700 

2,000 

4,000 

27.400 

52.800 

4,400 

96.200 

13.200 

90.500 

16.300 
3, COO 

333,200 

191,000 

3,000 

113.500 

56,000 

26.400 

600,000 

16,000 

17,900 

11,000 

973,000 

1,000 

300,000 

10.500 

55.300 
248,800 

17.100 

2.200 
59,200 
35,000 
12,000 

553.500 

100,000 


96.800 
22,000 
14,000 
68,400 

39.800 

54,200 

128,600 

230.200 

20,000 

95.600 
25,300 
14,000 

1,800 

156,000 

167.200 
288,2C0 

9,300 

500 

30,000 

8.000 

77.600 
39,000 









































































































































































































































































































































































































Suwannee. 

Suwannee. 

3707-202 

3710-103 

S-8(2). 

49 

10.0.... 

Taylor. 

3801- 

F-016-2(2). 

55 

352 feet 

Taylor. 

3802- 

F-016-2(3) .. 

20 

fppfi 

Taylor. 

38C3-201 

F-028-l(l)_ 

20 

li/O led 

7.967 

Taylor. 

3809-104 


30 

1L500 

Union. 

3906-103 


241 

0.505 

Union. 

3950 


231 







fetate Koad 10—10 mi. S.E. 

Streets around warehouses in Live Oak. 


Replace five timber bridges.. 

Replace seven timber bridges. 

A point six mi. E. of Perry—Lafayette County Line 
Blue Springs—Aucilla River. 


Approach to Santa Fe River Bridge. 

Lake Butler—North. 


Totals—Primary System. .. 


188,000 




444,400 


$ 289,800 11,339.800 


25,000 

88,000 

115,000 


36,900 

100,000 


$7,337,200 


61,OUU 

12,200 


102,000 

188,000 

20,100 

45,000 


SI,711,700 


25,000 
‘255]600' 


16,800 

45,000 


$4,712,300 


88,000 

115,000 

86,800 


10,000 


$2,542,800 


6,100 

25,000 

44,000 

57,500 

222,200 

188,000 

36,900 

100,000 


$6,490,840 


6,100 



$2,475,960 


12,200 

25,000 

88,000 

115,000 

444,400 

188,000 

36,900 

100,000 


$8,966,800 


Secondary System 


Alachua.. 

Baker.... 
Baker.... 

Bradford. 

Clay. 

Clay. 

Columbia. 
Columbia. 
Columbia. 

Dixie.... 
Dixie.... 
Dixie.... 
Dixie.... 

Dixie.... 

Duval.... 
Duval.... 
Duval.... 
Duval.... 
Duval.... 
Duval.... 
Duval.... 
Duval.... 

Duval.... 
Duval.... 
Duval.... 

Gilchrist. . 
Gilchrist., 
Gilchrist. . 

Hamilton. 

Lafayette. 

Lafayette. 

Lafayette. 

Levy. 

Levy. 

Levy. 

Madison. 
Madison. 
Mdison... 
Madison. 

Nassau... 
Nassau... 
Nassau... 

Suwannee 

Taylor... 
Taylor... 
Taylor... 
Taylor... 

Union.... 
Union.... 
Union.... 


2650-150 

2751-250 

2753- 

2852- 

7151-150 \ 

7151- 250 / 

7152- 150 

2954 

2975-102 

2975- 

3054 

3053 

3051 

3075-101 

3075-103 

7251- 150 

7252- 150 

7253- 950 

7254- 150 

7255- 250 
7257-150 

7257- 250 

7258- 150 

7258- 250 

7259- 250 

7260- 250 

3103-107 

3175-101 

3175-102 


3251- 

3351- 150 

3352- 250 
3353 

3402-101 

3451 

3452 

3551-250 

3575-101 

3575-103 

3575- 

7451- 250 

7452- 150 
7453 

3751 

3851- 150 

3852- 250 

3853- 250 

3854- 150 

3950-150 

3951 

3952 


S-271(1). 


8-273(1). 


S—279(1)... 


S-280(1). 

8 l 28 i(i>; 


S—287(1). 


S—293(1). 


S—297(1). 


S-235 

S-127 

S-221 

S-235 


S—214 
S-214 


S-240 

S-245 


S-359 

S-351 

S-351 

S-349 

S-357 

S-104 
S-21 
S—21 
S—109 
S-lll 
S-117 
S—117 
S-213 

S-213 

S-116 

S-101-A 

S-49 

S-337 

S-340 


S-51 

S-342 

S-53 

S-357 

S-49 

S-49 

S-335 

S-255 

S-255 

S-150 

S-360 

S-108 

S-108 

S-105-A 

S-249 

S—361 
S-356 
S-356 
S—361 

S-245 
S-229 
S—231 


4.0 

5.5 


9.05 


4.0 


3.0 

12.900 


6.54 

20.0 

4.0 

12.940 

4.5 

3.814 

7.290 

3.324 

5.470 

4.007 

2.140 

4.356 

1.406 

2.402 

2.455 

2.545 

1.775 

10.413 

6.919 


6.2 

8.3 
4.0 
8.5 

7.842 

7.842 

19.104 

7.3 

6.0 

17.649 


6.0 

5.4 

0.94 

12.20 

4.30 

3.2 
1.850 
1.049 

0.776 

2.2 

5.30 


Newberry to Alachua. 


Sanderson—4 mi. N. 

Union County Line—Olustee. 


State Road 18 at Brooker—State Road 100.. 


E. and W. from State Road 15. 
Lake Geneva—N.E. 


Columbia City—3 mi. E. 

Union County Line—State Road 100. 
County wide roads. 


Steward City-State Road 55.... 

Shelton—Cross City. 

Cross City—N.E. 

Demory Hill—North. 


Hines—4.5 mi. N. 


Eastport Road from State Road 5—State Road 105_ 

Edgewood Ave. from Lenox Ave.—State Road 115. 

Cassatt Ave. from Edgewood Ave.—State Road 21. 

Lovegrove Road from State Road 13—State Road A1A. 

Duval Road from State Road 5—Pecan Park Road. 

Garden St. from Kings Road—Jones Road. 

Jones Ave. from Garden St.—State Road 10. 

Ricker Road from Jacksonville Heights Road—Middle- 

burg Road. 

Middleburg Road from Ricker Road—Lenox Ave. 

Sunbeam Road from State Road 13—State Road 5. 

San Pablo Road from State Road 212—State Road A1A 

Levy County Line—Trenton. 

State Road 47—E. and S. to State Road 26. 

W. of Curtis—N. of Bell.' ’' 


1 mi. N. of Jasper—Georgia Line. 

State Road 349—Hatchbend N. and W. to State Road 349 

State Road 20—4 mi. W. 

Dixie County Line—State Road 5i at Cook’s Hammock . 

State Road 500 in Cbiefland—Gilchrist County Line. 

State Road 500 in Chiefland—Gilchrist County Line 
Lebanon Station—Williston. 


State Road 10 in Lee—7.3 mi. N. 

State Road 10 in Lee—6 mi. S.[ ‘ ‘ ’ ’ 

Cherry Lake—State Road 10 near Greenville 
Sirmans to Madison. 


Callahan—6 mi. W. 

S. and E. from Hilliard.’' | 

S. Fourteenth St. in Fernandina. 

Live Oak—Nobles Ferry. 


Perry—4.3 mi. N. 

Perry 3.2 mi. E.. . 

Perry—1.85 mi. W..' ’. 

Adams Beach—State Road 361. ’..' 


State Road 238—Columbia County Line. 

Bradford County Line—Raiford. 

Bradford County Line—Lake Butler 


Total Secondary System. 
Total Primary System.. . 
Grand Total.. 


289,800 


$ 289,800 


37,100 

78,500 


58,300 

33,100 


54,200 

309,800 


571,000 

,339,800 


$ 144,100 

68,200 

49,800 

86,630 


102,900 

68,660 

52,560 

260,600 

332,400 

20,000 

55,000 

59,680 


16.400 
38,900 

98.200 

23.400 

47.200 

25.600 

51.300 

16.600 

28.300 
30,000 

34.400 

26,360 


105,900 

111,200 
56,COO 
32,450 

60,960 

108,000 

80,500 

102,000 


123,000 

64.800 
65,000 
18,000 

84,920 

79,000 

60,200 

26,700 

16,200 

14,400 

28,600 

28.800 


$3,003,820 

7,337,200 


$10,341,020 


60,000 

26,900 

15,000 

36,300 


42,300 

27,000 

24,000 

99,200 

126,000 


23,580 

10,000 

29,000 


35.100 
6,900 

13.100 

4.300 

7.300 
8,500 
8,100 

4,000 

8,000 

5,000 


44.500 

45.500 
22,700 
12,000 

60,960 


27,000 

40,000 

41,800 

133,700 

53,000 

30,000 

25,000 

7,500 

40,000 

30,200 

34,900 

12,000 

7,900 

6,400 
9,000 
11,COO 


$1,314,640 

1,711,700 


$3,026.340 


84,100 

28,900 

34,800 

41,000 


53.900 
41,660 

28,560 

106,900 

137,000 

10,000 

30,000 

35,000 

27.100 

49.500 

16.400 

38.900 
9,000 

23.400 

12.100 
18,700 
38,200 

12.300 

21,000 

21.500 

26.300 

22,360 

50.300 
28,100 


49,100 

65,700 

33,300 

14,450 


108,000 

53.500 

62,000 

12,400 

155,900 

60,000 

34,800 

32,000 

10.500 

44,920 

34,100 

25,300 

14,700 

8,300 

8,000 

19,600 

17.8C0 


1,911,350 

4,712,300 


12,400 


9,330 


6,700 


54,500 

69,400 

10,000 

25,000 

1,100 


9,200 


12,300 


>,000 


20,200 

10,000 


8,000 


14,700 


$ 348,830 
2,542,800 


$2,891,630 


$ 144,100 

34,100 

49,800 

54,770 


66,810 

68,660 

52.560 
260,600* 
332,400* 

20,000 

55,000 

29,840 

3,400 

33,700 

78.500 

16.400 
38,900 

98.200 

23.400 

23.600 

25.600 
25,650 

16.600 
14,150 
15,000 

17.200 

17,010 

58.300 

27.100 

6,000 

66,930 

111,200 

24,320 

32,450 

60,960 

54,000 

80.500 

51,0C0 

54.200 
309,800 
123,000 

32.400 
65,000 
18,000 

42,460 

79,000 

30.100 
13,420 

16.200 

14.400 

14.300 

17.560 


$3,018,550 

6,490,840 


34,100 


36,090 


29,840 


23,600 
25 ^ 650 


14,150 

15,000 

17,200 

9,350 


38,970 


31,680 


54,000 

51,000 


32,400 


42,460 


30,100 

13,280 


14,300 

11,240 


$ 556,270 
2,475,960 


$ 144,100 

68,200 

49.800 

86,630 

102,900 

68,660 

52,560 

260,600 

332,400 

20,000 

55,000 

59,680 

37.100 

78.500 

16.400 

38.900 

98.200 

23.400 

47.200 

25.600 

51.300 

16.600 

28.300 
30,000 

34.400 

26,360 

58.300 

33.100 

105.900 

111,200 

56,000 

32,450 

60,960 

108,000 

80.500 

102,000 

54.200 

309.800 
123,000 

64.800 
65,000 
18,000 

84,920 

79,000 

60.200 
26,700 
16,200 

14.400 
28,600 

28.800 


$3,574,820 

8,966,800 




































































































































































































































































































Third District 


STATE ROAD DEPARTMENT OF FLORIDA—CONSTRUCTION BUDGET FOR 1950 

Primary System 


County 

Section 

and 

Job Number 

Federal 

Project Number 

Road 

Number 

Length 

Location 

Underway 

State 

Forces 

Underway 

Contract 

Bay. 

4602-203 

F-017-2(l). 

30-A. 

1.503 

Cove Blvd. (State Road 77)—State Road 389. 

$ . 

$ 8,000 

Bay. 

4604-202 

F-020-l(2). 

75 

477 feet 

Rebuild bridges 26, 28, and 29. 

4,000 

Bay. 

4607-201 

S—58(1). 

388 

3.489 

Crooked and Burnt Mill Creek Bridges and Approaches.. 

7,000 


Bay. 

4602-110 


30 

0.431 

Replace Martin’s Bayou Bridge. 

25,000 

Bay. 

46C4-110 


75 

8.538 

State Road 30-A in Panama City—Bayou George. 


200,000 

Bay. 

4604-111 


75 

0.419 

Approaches to Bridges 26, 28 and 29. 


Bay. 

4614-2C1 

S—62(1). 

390 

4.998 

St. Andrews—Lynn Haven. 


78,000 

Bay. 

4614-101 


390 

0.655 

In St. Andrews. 

. 

21,000 

Bay. 

4604-203 

F— 020 —1(3). 

75 

643 feet 

Rebuild Bridges 30, 32, 33, 35, 36, 37, 39. 



4602-113 


30 


Rebuild Bridge 13. 



Bay. 

4603-201 

F-017-2(4). 

30 

2.800 

Tvndall Field—East Bav Bridge. 



Bay. 

4602-204 

F-017-2(4). 

30 

1.400 

E. Bay Bridge—N. 1.4 mi. 



Bay. 

4602-114 


30 

4.500 

A point 1 .4 mi. N. of E. Bay Bridge—Sherman Ave. 



Bay. 

4614-102 


390-A 

2.000 

State Road 30 (E. of Hathaway Bridge)—State Road 390 



Bay. 

4604 

FG-020-1 (4). 

75 

0.600 

A. & St. A. B. R.R. Overpass and Approaches. .. 



Bay. 

4614-103 


390-A 

75 feet 

Bridge over Posten Bayou. 



Calhoun. 

4702-201 

8-145(3). 

71 

0.830 

Through Blountstown. 


50,000 

Calhoun. 

4702-202 

S—263(1). 

71 

0.342 

Through Altha. 


22,000 

Calhoun. 

4702-110 


71 

0.150 

In Altha. . 


12,000 

Calhoun. 

4701-108 


20 

0.500 

Through Blountstown. . 


Calhoun. 

4702- 


71 

7.000 

Scott’s Ferry—Gulf County Line .... 



Escambia. 

4805-150 


292 

1.181 

Potterv Road—State Road 95 at Green Gables 



Escambia. 

4805-201 


292 

2.900 

Barrancas Ave.—Pottery Road . 



Escambia. 

4807-102 


291 

1.000 

Jordan St.—Ferry Pass Road along Alcaniz 



Escambia. 

4804-204 

F—001—1(1). 

95 

12.500 

Goulding—Cantonment (Widening). 



Escambia. 

4801-203 


10 


Perdido River Bridge. 

4,000 



4906-202 

FHP 14-C ( 1 ). 

65 

7.518 

S Rnnndary Apn.lap.hipnla Naf.inna] Forest Liberty 






County Line. 


126,000 

Franklin. 

4904- 


30 


Through Town of Carrabelle. ., 


Franklin. 

4901- 


30 


Through Town of Carrabelle. 



Franklin. 

4904- 


30 

9.200 

Carrabelle—State Road 377. 



Gadsden. 

5005-303 

SG—106(2). 

12-65 


S.A.L. Signals W. of Quincy. 


7,200 

Gadsden. 

5001-109 


10 

15.526 

Chattahoochee—Quincv (shoulders). 

32,666 

Gadsden. 

5004- 


63 


S.A.L. Signals in Havana. 


Gadsden. 

5001- 


10 


Through Town of Chattahoochee. 



Gadsden. 

5009- 


269 

1.000 

Through Town of Chattahoochee..., 



Gadsden. 

5017-101 


159 

8.016 

State Road 12 at Old Salem—Georgia Line 


15,000 

Gulf. 

5101-202 

F-017-2(2). 

30 

0.617 

Through Town of Port St. Joe. 


Gulf. 

5102-302 

SG—134(3). 

71 


A. & N. R.R. Signals in Port St. Joe . 



Gulf. 

5101- 

F-017-2(3). 

30 

2.000 

Through Port St. Joe except 0.617 mi. in center. 



Gulf. 

5102-111 


71 

0.500 

Through Wewahitchka. 



Gulf. 

5102- 


71 

5.000 

Wewahitchka—Calhoun County Line... 



Gulf. 

5101- 

FG-017-2(4). 

30 


A. & N. R.R. Signals in Port St. Joe. 



Holmes. 

5205-106 


2 

1.350 

E. Approach to Choctawhatchee River. 

10,000 


Holmes. 

5205-107 


2 

1 100 

W. Approach to Choctawhatchee River. 

60,000 


Holmes. 

5204-110 


81 

0.285 

End of Pavement—Alabama Line. 


Holmes. 

5201-204 

Fi^-oob— 2 ( 2 }!!!.!! 

10 

8.260 

Holmes Creek—A point 0.4 mi. W. of Washington Co 



Holmes. 

5205-108 


2 

1200 feet 

Bridge over Choctawhatchee River. 



Holmes. 

5209-201 

S—230(1). 

181 

6.055 

State Road 81—Leonia. 


16,000 

Jackson. 

5307-104 


2 

2.973 

Malone—State Road 165. 

30,000 

Jackson. 

5305-106 


73 

6.660 

State Road 10 W. of Marianna—State Road 75 

63*000 


Jackson. 

5300-109 




Access Road to Florida State Hospital Prison 

8 ] 000 


Jackson. 

5302-206 

FI-006-3(1). 

10 

9.690 

Cypress—Sneads. 


Jackson. 

5305-301 

FG-004-1(1). 

75 


Rebuild Overpass at Campbellton. 



Jackson. 

5302-110 


10 


Walkwav on Chipola River Bridge 



Jackson. 

5307- 


2 


Drainage in Graceville. 



Jackson. 

5303-108 


75 

9.700 

Round Lake—Cottondale. 



Jackson. 

5303-109 


75 


Round Lake—Cottondale (Structures)... 



Jackson. 

5305-107 


75 

11.553 

State Road 73—Alabama State Line ... 



Jackson. 

5303-110 


75 

4.000 

Cottondale—State Road 73 ... 



Jackson. 

53C5-108 


75 


State Road 73—Alabama State Line (widen structures) 



Jackson. 

5303-111 


75 


Cottondale—State Road 73 (widen structures). 



Jefferson. 

5403-301 


57 

0.389 

Rebuild Overpass at Drifton. 



Jefferson. 

5401- 

FI-006-4(3). 

10 

9.110 

Monticello—Aucilla River. 



Jefferson. 

5410-201 

S-264(l). 

146 

7.042 

Monticello—Northeast. 



Leon. 

6518-116 




Florida State University Grounds 


9,000 

Leon. 

5512-103 


61 

3.702 

Wakulla County Line—End of Pavement. 


Leon. 

5504-106 


61 

0.562 

Widen S. Monroe St. in Tallahassee. 



Leon. 

5502- 


10 

0.240 

Calhoun St.—Meridian St. (Widen). 



Leon. 

5506- 


10 

0.120 

Adams St.—Duval St. (Widen). 



Leon. 

5510-102 


363 


Signal Gates at S.A.L. R.R. on Adams St 


6,200 

Leon. 

5508-104 


20 

12.000 

Tallahassee—El Destino. 


Liberty. 

5604-203 

FHP 14—C(2). 

65 

11.375 

Franklin County Line—Wilma. 



Liberty.| 

5606-201 

S—38(2)... .;. 

67 

8.150 

N. Boundary Apalachicola National Forest—Telogia. .. 




TYPE OF WORK 


Proposed 
but Not 
Started 


100,000 


10,000 


150,000 

15,000 

56,000 

24,000 

200,000 

25.000 

130,000 

10,000 


Grading 


S 3,000 
4,000 


4,000 

35,000 

8,000 

14,000 

3,000 

10,000 


7,000 

3,000 

30,000 

10,000 

45,000 


Paving 


$ 5,000 


1,000 

150,000 

2,000 

50,000 

9,000 

10,000 

7,000 

45,000 

19,000 

80,000 

10,000 

10,000 


Structures 


100,000 

7,000 

20,000 

15,000 


14,000 

9,000 

130,000 

8,000 

4,000 

2,000 

90,000 

5,000 

75,000 

10,000 


30,000 

60,000 

90,000 

300,000 

40,000 

150,000 


20,000 

2,000 

2,000 

5,000 

10,000 

20,000 

75,000 

5,000 

20,000 


10,000 

10,000 

5,000 

15,000 

50,000 

25,000 

100,000 

20,000 

120,000 


20,000 

10,000 

5,000 

10,000 


45,000 

125,000 

15,000 

10,000 

4,000 


10,000 

13,000 

100,000 


30,000 


10,000 


70,000 

5,000 

13,000 

80,000 


26,000 

5,000 


10,000 


7,200 

75,000 

100,000 


32,000 


15,000 40,000 
20,000 40,000 
15,000 . 


7,200 


7,200 

20,000 

40,000 


86,000 

10,000 

100,000 

100,000 

40,000 

10,200 


20,000 


25,000 


20,000 

20,000 

5,000 


50,000 

40,000 

35,000 


41,000 

10,000 

30,000 

40,000 


10,200 


7,000 

230,000 

225,000 


6,000 . 

50,000 . 

4,000 3,000 

80,000 100,000 


3,000 


13,000 


4,000 

10,000 


50,000 

225,000 


350,000 

75,000 

12,000 

6,000 

100,000 

20,000 

120,000 

46,000 

10,000 

4,000 


10,000 

10,000 

3,000 

100,000 

12,000 


16,000 

53,000 

5,000 

150,000 

3,000 


25,000 

75,000 

30,000 

10,000 

90,000 

36,000 




4,000 


100,000 

60,000 

12,000 

6,000 


20,000 


10,000 

4,000 


90,000 

180,000 

148,000 


25,000 

40,000 

50,000 


5,000 

120,000 

60,000 


60,000 

20,000 

38,000 


34,000 

120,000 

18,000 

9,000 

2,000 

9,000 

10,000 



240,000 

20,000 

154,000 

38,000 

200.000 

65.000 


7,000 

25,000 



50,000 

60,000 

8,000 

10,000 

4,000 

5,000 

6,200 

180,000 

40,000 

110,000 

6,000 

so non 

55 nnn 


FUNDS 


State 


Federal 


Total 


$ 4,000 

54,000 
7,000 
25,000 
200,000 
10,000 
39,000 
21,000 
75,000 
15,000 
28,000 
12,000 
200,000 
25,000 


10,000 

25,000 

11,000 

12,000 

30,000 

60,000 

90,000 

150,000 

40,000 

75,000 

4,000 


63,000 

10,000 

13,000 

50,000 

200 

32,000 

7,200 

75,000 

100,000 

15,000 

43,000 

400 

50,000 

100,000 

40,000 

200 

10,000 

60,000 

7,000 

115,000 

225,000 

8,000 

30,000 

63,000 

8,000 

175,000 


12,000 

6,000 

100,000 

20,000 

120,000 

46,000 

10,000 

4,000 


90,000 

74,000 

9,000 

34,000 

120,000 

18,000 

9,000 

6,200 

120,000 

77,000 
io* nnn 


$ 4,000 

50,000 


39,000 


75,000 


28,000 

12,000 


130,000 


25,000 

11,000 


150,000 


75,000 


63,000 

50,666 

7,000 


43,000 

9,600 

50,000 


10,000 


115,000 


8,000 


175,000 

75,000 


90,000 

90,000 

74,000 


120,000 

77,000 

'tk nnn 


I 8,000 
104,000 
7,000 
25,000 
200,000 
10,000 
78,000 
21,000 
150,000 
15,000 
56,000 
24,000 
200,000 
25,000 
130,000 
10,000 

50,000 

22,000 

12,000 

30,000 

60,000 

90,000 

300,000 

40,000 

150,000 

4,000 


126,000 

10,000 

13,000 

100,000 

7,200 

32,000 

7.200 
75,000 

100,000 

15,000 

86,000 

10,000 

100,000 

100,000 

40,000 

10,200 

10,000 

60,000 

7,000 

230,000 

225,000 

16,000 

30,000 

63,000 

8,000 

350,000 

75,000 

12,000 

6,000 

100,000 

20,000 

120,000 

46,000 

10,000 

4,000 

90,000 

180,000 

148,000 

9,000 

34,000 

120,000 

18,000 

9,000 

6.200 
240,000 

154,000 










































































































































































































































































































































































Santa Roea. 

Santa Rosa. 

5806-103 

5806-104 

. 

XU 

89 

89 

4.025 
4.025 
9.265 
1500 feet 

5.900 

Li. a IN. signals in Urestview. 

Jay—Alabama Line. 

Jay—Alabama Line (Surfacing). 

Okaloosa County Line—End of Sand Clay Base. 

Rebuild Bridges 2, 7, and 8. 

Drainage in Jay. 

Brown’s Fish Camp—State Road 10. 

12,000 

.9 ",666** 

7,200 

6,000 

2,000 

9,000 

7.2UU 

4,000 

zuu 

12,000 

Y.UUU 

Y,ZUU 

12,000 

Santa Rosa. 

Santa Rosa. 

Santa Roea. 

Santa Roea. 

5801-208 

5801-209 

5808-105 

5813-101 

FI-006-1(4). 

FI-006-1 (5). 



.i36,666‘* 

350,000 

8,000 



9,000 


9,000 

130,000 

350,000 

8,000 

12,000 

13,000 

42,000 

10 

4 

89 

12,000 


40,000 

.8*666’ ’ 

10 000 

80,000 

9 ftftA 

.io,666*’ 

350,000 

65,000 

175,000 

8,000 

12,000 

13,000 

42,000 

65,000 

175,000 

Santa Roea. 

Wakulla. 

Wakulla. 

5813-102 

5912-103 

5907-101 


89 

61 

367 

5.900 

4.301 

3.C60 

Brown’s Fish Camp—State Road 10 (surfacing). 

Wakulla Springs—Leon County Line. 

Shell Point—State Road 365. 

.4o]6c6‘ 

13,000 

42,000 

10,000 

13,000 

32,000 






10,000 

24,000 

1CA HAH 

6,000 

1 0 AAA 

40,000 

104,000 

29,000 


40,000 

Walton. 

6001-201 

FI-006-2(l). 

10 

18.049 

Okaloosa County Line—Holmes County Line. . 



208,000 

29,000 

40,000 

6,000 


Walton. 

Walton. 

6001-106 

6002-106 

10 

30 

3.224 
9.121 
9.074 
235 feet 
31 feet 

E. and W. of DeFuuiak Springs. 

State Road 83—A point 9.121 mi. W. 

Bay County Line—A point 9.074 mi. W. (Surfacing)... 

Rebuild Bridges 57, 58, 59, 60, and 61. 

Rebuild Bridge 22. 


.45]666" 

XOU f UUU 

19,000 

45,000 

lo f UUU 

4,000 

104,000 

208,000 

29,000 

Walton. 

Walton. 

Walton. 

6002- 107 
6002-201 

6003- 106 

6C17-103 
6012-201 






45,000 


45,000 

46,000 

60,000 

16,000 

51,000 

F-017-Ki)...!!!! 

30 

20 



46,000 

60,000 

16,000 


46,000 

.60,666* * 

16,000 

8,000 

2,000 

46,000 

30,000 

16,000 

51,000 

26,000 

12,000 

125,000 

40,000 

7,000 

.36,666" 

Walton. 

Walton. 

S-245C1) . 

693 

185 

3.000 

6.822 

End of Pavement—Ionia. 


.52,666*' 

51,000 

25,000 

20,000 

5,000 

18,000 

30,000 

7,000 


Walton. 

6016-101 


83 

3.558 

State Road 30—Red Fish Lake and along Gulf. 

12,000 


26,000 

52,000 

Washington. 

Washington. 

Washington. 

Washington. 

6101-205 

FI-006-2(3) . 

10 

1300 feet 

Rebuild Holmes and Alligator Bridges . 


250,000 

40,000 

7,000 

400,000 

.i46;666’’ 

250,000 

10,000 

6,000 

IOC AAA 

12,000 

6101-111 

6108-108 

6101-106 


10 

77 

10 

284 

279 

0.700 

Through Town of Chipley. 

Drainage in Chipley . 

Choctawhatchee River Bridge . 

Holmes Creek — State Road 79 . 

Carryville—State Road 280. 



10,000 

1,000 

20,000 

lz5 f 000 

250,000 

40,000 

7,000 

Washington. 

Washington. 

6102-101 

6111-201 

s^203(i). !!!!!!. 

2.200 

5.885 

.i6',666" 


.6;666* * 

58,000 

.81666" 

42,000 

400,000 

2,000 

40,000 

400,000 

16,000 

70,000 

.761666" 

400,000 

16,000 

140,000 






Total Primary System . 

$ 310,000 

$ 714,400 

$6,712,600 

*11 ftftft 

•9 1QA AAA 

$3,090,000 

$5,172,400 

$2,564,600 

$7,737,000 







$1,uuu 

♦0 , loO , UUU 


Seconc 

lary System 



Bay . 

4651-150 

4650-250 


S-22 

2.472 

State Road 30 — State Road 75 via 11th St. in Panama 
City. . . 











S-62(2) and 

S—272(1). 

$ . 

$ . 

$ 160,000 

100,000 

30,000 

nnn 

45,000 

4(\ AAA 

85,000 

25,000 

160,000 

50,000 



Bay. 

S-389 and 
S-390 

4.000 

Lynn Haven — Highland City . 



50,000 

160,000 

100,000 









uO , uuu 

f UUU 

Calhoun . 

4750-250 

S—274(1) . 

S-274 

5.000 

State Road 73 at Chason — State Road 71 at Altha 



72,000 

25,000 


12,COO 

36,090 

35,910 










35,000 

72,000 

Escambia . 

4852-250 

S—87(2) . 

S-99 

8.000 

Barrineau Park — North . 



154,000 

15,000 

o a aaa 

An non 

RA AAA 

54,000 

77,000 

77,000 


Escambia . 



S-289 

5.000 

Pensacola — Gulf Point (via 9th Ave.) . 



ou , uuu 
15,000 

ou , uuu 

164,000 

Franklin . 

4951-250 


S-384 

2.000 

End of Pavement — 2 mi. N.W . 




2,000 

3. COO 

15 , 000 

12,000 


15,000 

Franklin . 

4952-250 


S-385 

1.000 

State Road 30-N. of Tilton. 



457, uuu 

Sr non 

4,000 

A AAA 

18,000 

12,000 

24,000 

Franklin . 

4953-150 


S-65 

2.000 

East Point — State Road 30 at Codley’s Bluff. ... 



oo,uuu 

40.000 

45,000 

U,UUU 

27,000 

18,000 

18,000 

36.000 

Franklin.. ., _ 

4950- 


S-67 

3.000 

Harbeson Citv — Crooked River . 



12,000 

20,000 

20,000 

20,000 

8,000 

40,000 

40,000 









5,000 

45,000 


45,000 

Gadsden.. 

5052- 150 

5053- 250 
5051-250 
5050-150 


S-12A 

2.600 

Havana — State Road 157 . 



42,000 

60,000 

54,250 

11,000 

20,000 

20,000 

25,000 

25,000 

25.0C0 



Gadsden . 

Gadsden . 

S-285(1) . 

S-286(l) . 

S-157 

S-268 

S-65-A 

4.350 

4.250 

3.000 

3 mi. N. Ochlockonee River — Georgia Line . 

State Road 10 at Gretna — Quincy. 



6,000 

15,000 

9,250 

7,260 

42,000 

37,000 

30,000 

37,260 

23,000 

24,250 

42,000 

60,000 

54,250 

37,260 



urGlD&*“Dt3rtG rtoau IZ . . 



37,260 

12,000 

18,000 

Gulf. 

5151 


S-22 

2.5 

Lake Grove Road. 



C/4 AAA 


20,000 

8,000 










(H, UUU 

26,000 

27,000 

27,000 

54,000 

Holmes. 

Holmes. . 

5251- 

5252- 250 

S-oqon ) 

S-179-A 

S—173 

6.000 

5.000 

Westville—6 mi. North. 



70,000 

20,000 

20,000 

36,000 

30,000 

14,COO 
14,120 

70,000 

32,060 




o j • 

Bonifay—5 mi. N.E. 



64,120 

32,060 

70,000 

64,120 

Jackson. 

5351-150 


S-69 

S-162 
8-167 

7.300 

1.000 

Calhoun County Line—Grand Ridge. 

Galilee Church—State Road 77. 



93,000 

7,000 

129,760 







Jackson. 

5353-150 

5352-250 



. 

35,000 

1,000 

30,000 

42,000 

5,000 

35,000 

16,000 

93,000 


93,000 


FAS. 

5.000 

State Road 276 at Chipola Nurseries—Southwest. 


. 

1,000 

64,760 

7,000 

64,880 

64,880 

7,000 

129,760 

Jefferson. 

5450-250 

S-264(2). 

S—146 

7.000 

7 mi. N.E. of Monticello—Ashville. 



17A 0>tA 


60,000 

60,240 




Leon. 

5551-250 

5575-104 

5575-105 

6520-103 

FAS. 

S-59 

6.000 

Miccosukee—Georgia Line. 



17U f z4U 

lift ftftft 

50,000 

130,640 

39,600 

170,240 

Leon. 

Leon. 


S—146 
S-142 

S-154 

9.250 

8.950 

8.750 

7.220 

End cf Pavement—Miccosukee Road E. 

Centerville Road—Miccosukee. 

State Road 151—Chaires.* ] 

State Road 155—State Road 61 (Working Shoulders). 


12,000 

14,000 

1IU f UUU 

40,000 

50,000 
12,000 
14,000 
18,000 

20,000 

55,000 

12,000 

14,000 

18,000 

55,000 

110,000 

12,000 

Leon. 

5527-103 


S—12 

18,666 

4,000 



.4’66o" 



14,000 

18,000 

Liberty. 

5651 

FAS. 

S-379 

7.000 

End of Pavement—Orange. 



iai nr\f\ 

40,000 


4,000 


4,000 

Okaloosa. 

Okal 

5751-150 

5753- 150 

5754- 
5752 

5754 

5755 

5750 


S—189 

4.500 

Gall iver—Baker. 



101,790 

Qe AAA 

40,000 

21,790 

69,210 

32,580 

101,790 

Okalooea. 

Okaloosa 


S-180 

S-4-A 

S-85-^A 

1.500 

0.600 

State Road 189 at Escambia Farms—W. to School. 

Street in Niceville. 



OO,UUU 
12,000 
9,000 
40,000 
15,000 
15,000 

8,000 

2,000 

1,000 

15,000 

3,000 

3,000 

25,000 
8,000 
7,000 
20,000 
10,000 
10,000 

3,000 

2,000 

1,000 

5,000 

2,000 

2,000 

36,000 

12,000 


36,000 

12,000 

Okalooea. 

Okaloosa. 

Okalooea. 


3.00 

0.800 

1.000 

1.000 

State Road 4—State Road 189 N. of Baker. 

State Road 20—State Road 285 in Niceville. 

State Road 85 at Laurel Hill — E. to Veneer Mili. 

Chestnut St. in Crestview. 



9,000 

20,000 

15,000 

15,000 

22,200 

.20 ,* 666' ‘ 

9,000 

40,000 

15,000 

15,000 

22,200 







22,200 

2,200 

15,000 

5,000 
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Third District—Continued 


Secondary System—Continued 


County 

Section 

and 

Job Number 

Federal 

Project Number 

Road 

Number 


5850-150 


S—191 


5851-250 

S—303(1). 

S—191 


5852-150 


S-182 

Wakulla ... 

5953 


S—375 

Wakulla. 

5951 

FAS. 

S-372 

Wakulla. 

5975-101 


S-375 

Walton. 

6051-150 


S—2—A 

Walton. 

6C52-250 

S—213(2). 

S-2 

Walton ... 

6050-150 



Washington. 

6152- 


S-284 

Washington. 

6151-150 


S-273 

Washington... 

6152 


S-284 






Length 


1.000 
10 000 
10.000 


5.000 

26.504 


6.000 

5.000 


4.000 


Location 


State Road 10—State Road 191 (via Broad St. in Milton) 

Munson—Alabama State Line. 

Chumuckla—State Road 87 at Allentown. 


Bridges Smith Creek Road. 

Surf—Mash’s Sand. 

Sopchoppy—Leon County Line. 


Jackson Still—New Harmony_. 

State Road 83—Jackson Still. 

Walton County Hospital Grounds. 


Bridge over Holmes Creek. 

Orange Hill—Gilbert’s Mill_ 

Hinson’s Cross Road—5 mi. S., 


Total Secondary System.. 
Total Primary System... 
Grand Total. 


Underway 

State 

Forces 


$ 22,000 

310,000 


$ 332,000 


Underway 

Contract 


60,000 


$ 86,000 

714,400 


$ 800,400 


Proposed 
but Not 
Started 


20,000 

127,980 

71,810 


50,000 

51,120 


70,970 

100,000 

8,000 


40,000 

50,000 

70,460 


$2,448,960 

6,712,600 


$9,161,560 


TYPE OF WORK 


Grading 


5,000 

45,980 

30,000 


25,000 

20,000 


25,970 

40,000 

2,000 


12,000 

30,000 


$ 796,150 
1,511,000 


$2,307,150 


Paving 


10,000 

60,000 

35,000 


20,000 

40,000 


30,000 

40,000 

5,000 


24.00C 

30,000 


$1,099,000 

3,136,000 


$4,235,000 


Structures 


5,000 

22,000 

6,810 


50,000 

6,120 


15,000 

20,000 

1,000 


40,000 
14,COO 
10,460 


$ 661,810 
3,090,000 


$3,751,810 


FUNDS 


State 


20,000 

63,990 

71,810 


50,000 

25,560 

60,000 


70,970 

50,000 

8,000 


40,000 

50,000 

35,230 


$1,870,900 

5,172,400 


$7,043,300 


Federal 


63,990 


25,560 


50,000 


35,230 


$ 686,060 
2,564,600 


$3,250,660 


Total 


20,000 

127,980 

71,810 


50,000 

51,120 

60,000 


70,970 

100,000 

8,000 


40,COO 
50,000 
70,460 


$2,556,960 

7,737,000 


$10,293,960 


Fourth District 


STATE ROAD DEPARTMENT OF FLORIDA—CONSTRUCTION BUDGET FOR 1950 

Primary System 


County 


Section 

and 

Job Number 


Federal 

Project Number 


Road 

Number 


Length 


Location 


Underway 

State 

Forces 


Underway 

Contract 


Proposed 
but Not 
Started 


TYPE OF WORK 


Gradirg 

Paving 

$ 50,000 

$ 50,000 

243,800 

147,900 

22,200 

141,700 

324,800 


10,300 

■ 83,000 


6,400 

300 

22,700 


5,600 

2,000 

3,000 

79,700 

218,000 

78,000 

87,500 

38,300 

51,200 

106,700 

50,200 

25,000 

50,000 

286,000 

416,000 

29,000 

8,800 

408,100 

7,700 

364,600 

600 

11,200 

75,500 

59,300 

66,400 

36,800 

88,700 

22,100 

57,400 

77,400 

65,700 

.27,800 

4,000 

130,000 

115,000 

1,500 

97,500 

36,700 

120,700 

3,000 

51,000 

500 

4,800 




Structures 


FUNDS 


State 


Federal 


Total 


Broward. 
Broward. 
Broward. 
Broward. 
Broward. 
Broward. 
Broward. 
Broward. 
Broward. 
Broward. 
Broward., 


8601- 

8602- 

8605-108 

8605-109 

8607-201 

8610-106 

8612- 104 

8613- 

8614- 102 
8619-103 
8600- 


5 

5 

A1A 

A1A 


7 

810 

814 


4.900 
7.572 
148 feet 
3.045 
16.868 
0.495 
1.863 


823 


5000 sq. yd. 


Sections Old Dixie Highway—Dania Canal. 

10th St. Causeway—Beginning 4 Lanes. 

Mile Post 4.460 in Fort Lauderdale—Hillsborough Inlet*. 

Sospiro Canal Bridge. 

Daae County Line—Johnson St. in Hollywood. 

Sections Dade County Line—State Road 814. 

Sections in Deerfield betw. State Road 7 and State Road 5 
Sections in Pompano betw. State Road 7 and State Road 5 

Pompano State Farmers Market. 

Bridge over S. New River Canal. 

Hugh Taylor Birch State Park—Parking Area. 


93,300 


100,000 

422,600 

164,900 

22,800 

324,800 


30,900 

1,000 

22,800 


6,400 

23,000 

5,600 

40,000 

5,000 


40,000 


100,000 

211,300 

164,900 

22,800 

162,400 

93,300 

6,400 

23,000 

5,600 

40,000 

5,000 


211,300 

162^400* 


100,000 

422,600 

164,900 

22,800 

824,800 

93,300 

6,400 

23,000 

5,600 

40,000 

6,000 


Collier. 

Collier. 

Collier. 

Collier. 


0301-250 

0305-201 

0307- 

0307-150 


F—012—1 (2). 
S—266(1)... 


45 

82 

29 

29 


8.905 

7.042 

1.043 

2.945 


Lee County Line—Mile Post 8.905. 

Hendry County Line—State Road 29. 

Reconstruction in Everglades. 

Everglades—State Roaa 90 at Carnestown. 


192,600 


433,000 


89,500 

2C5.400 


135 t 300 

27,100 


48,500 


216,500 

96,300 

89,500 

205,400 


216,500 

96,300 


433,000 

192,600 

89,500 

205,400 


Dade. 

Dade. 

Dade. 

Dade. 

Dade. 

Dade. 

Dade. 

Dade. 


8700- 

8702- 

8706-110 

8714-107 

8714- 

8714-108 

8724-204 

8724-302 


F-O03-2(l). 

ui-v.:::::: 


UI-026-l(5).... 
UGI-026-l(6).. 


5 

A1A 

7 

7 

7 


10.0 

0.813 


2.529 

0.901 


Origin and Destination Survey Greater Miami Area.. 

Homestead —North. 

Bakers Haulover Bridge and Approaches. 

Drainage Facilities at N.W. 54th St. 

N.W. 79th St.—Gratigny Road. 

Bridge 75—Broward County Line.. 

Golden Glades Highway Grade Separation. 

Golden Glades R.R. Grade Separation. 


186,000 


125,000 

800,000 


50,000 

98,000 

149,300 


11,800 


856,800 


84,100 


233,400 

199,700 


98,600 

96,500 


62,500 

400,000 

186,000 

8,800 

428,400 

11,800 

116,700 


62,500 

400,000 


125,000 

800,000 

186,000 


428,400 


116.700 

199.700 


856,800 

11,800 

233,400 

199,700 


Indian River.. 
Indian River.. 
Indian River.. 
Indian River.. 


Indian River.. 
Indian River.. 
Indian River.. 


8801- 302 

8802- 201 
8802- 

8803- 201 
& 8803-104 

8804- 108 
8806- 
8807-250 


FGI-003-4(15)., 
S—192(2). 


5 

512 

512 


0.578 

6.838 

6.804 


St. Lucie County Line—North. 
State Road 60—6.838 mi. N..., 
State Road 60—6.838 mi. N_ 


97,000 


186,800 

"7M66‘ 


76,000 

39,600 


48,500 

77,400 


186,800 

48,500 


186,800 

97,000 

77,400 


S—267(1). 
s-29mj! 


502 

512 

60 

A1A 


1.023 


345 feet 
7.0 


Intracoastal Waterway Bridge and Approaches.. 

4 Culverts. 

Bridge 30. 

St. Lucie County Line—State Road 502. 


669,100 

4,000 

66,500 

245,000 


575,600 

66^506 


621,400 

4,000 

66,500 

159,600 


47,700 


85,400 


669,100 

4,000 

66,500 

245,000 


Martin.. 
Martin.. 
Martin.. 
Martin.. 
Martin.. 


8901- 

8905-201 

8907-105 

8909-102 

8900- 


F-003-4(ll). 
S—162(2).... 


5 

15 

710 

714 


5.442 

9.933 

5.982 


Palm Beach County Line—Olympia Overpass.. 

Palm Beach County Line—Chancey Bay. 

St. Lucie Canal—5.982 mi. North. 

Repair of Storm Damage. 

Bridge over Indian River... 


208,600 


99,000 


5,300 


54,000 

’25o;666‘ 


51,200 

' 25 b',m 


49,500 

104,300 

54,000 

5,300 

250,000 


49,500 

104,300 


99,000 

208,600 

54,000 

5,300 

250,000 


Cf of ft D/\ uLtt O O * 













































































































































































































































































9107 

9107-202 

9300-109 


70 

70 

3,129 feet 
0.929 


S—169(3). 

Palm Beach. 


Palm Beach. 

9300- 



1.7 

Palm Beach. 

9301- 


5 

8.171 


9302 


5 

0.379 

Palm Beach. 

9304-110 


5 

1.0 

Palm Beach. 

9304- 


5 

1.281 

Palm Beach. 

9306-111 


A 1 A 

2.492 


9306- 


A 1 A 

2.492 


9306- 


A1A 

1.034 

Palm Beach. 

9308-106 


703 



9309 


A 1 A 

0.837 

Palm Beach. 

9310-109 


25 & 80 

12.573 


9312-201 

F-024-2(l). 

80 

4.979 

Palm Beach. 

9312- 

F-024-2(2). 

80 

145 feet 

Palm Beach. 

9314-107 


15 

6.823 

Palm Beach. 

9350-101 


717 

7.0 

Palm Beach. 

9300-111 




St. Lucie. 

9400-102 



3.224 

St. Lucie. 

9400- 



3.224 

St. Lucie. 

9406-106 


605 

0.109 

St. Lucie. 

9401-204 

FI- 003-4 (14). 

5 

6.634 

St. Lucie. 

9401-302 

FGI-003-4 (15). .. 

5 

0.128 

St. Lucie. 

9406-105 


A1A 

2,309 feet 

St. Lucie. 

9407 


68 

0.9 

St. Lucie. 

9407-106 


68 

5.418 

St. Lucie. 

9409-1C3 




St. Lucie.. 

9410-102 


707 

13.924 

St. Lucie. 

9406-107 


A1A 








Kissimmee River Bridge. 

F.E.C. R.R.—Taylor Creek. 

8 th St. Bridge at Delray. 

Belvedere Road—from S.A.L. R.R. to Olive St. 

S.E. 4th St. in Delray to Lantana. 

Mile Post 20.401 to Mile Post 20.780. 

Relocation N. of Juno Beach. 

State Road A 1 A—Martin County Line. 

1,255.86 ft. S. of State Road 802—N. 2.492 mi. 

1,255.86 ft. S. of State Road 802—N. 2.492 mi. 

South Inlet—1.034 mi. N. 

Singer Island Bridge. 

F.E.C. R.R. at Jupiter to State Road 5. 

Hendry County Line—South Bay. 

20 Mile Bend—Bridge 44. 

Bridges 46, 47, and 48. 

Canal Point—Martin County Line. 

Bacom Point—Chosen. 

Everglades Experiment Sta. Access Road & Parking Areas 

Angle Road. 

Angle Road. 

State Road 5 —Junction State Road 605 and A1A. 

Fort Pierce—Indian River County Line (E. Lane). 

0.128 mi. S. of Indian River County Line—Indian River 

County Line... 

Bridges Nos. 45 and 46. 

Mile Post 15.2 to Mile Post 16.1 and 6 Structures from 

Mile Post 11.871 to Mile Post 18.189. 

Sections end S.B.R.M. Pavement—Mile Post 18.189_ 

Fort Pierce State Farmers Market. 

Martin County Line—Fort Pierce. 

Wayside Park, N. of Causeway. 


Totals Primary System. 8 33,100 


33,100 


5,500 


12,000 


41,000 
i82[500 


221,200 


80,800 


$1,372,200 


105,500 

172,400 


19,000 

289,900 

20,700 

58,000 

23,400 


65,300 

20,400 


17,000 


426.200 
33,600 

138.200 
450,000 

4,350 


75,800 

7,400 


12,800 


37,300 

46,700 

15,000 

70,000 

16,800 


$7,936,150 


89,200 


24.300 
1,500 

23,500 

400 

12,000 

11,400 

500 

2,000 

700 

18.300 
270,800 


41,100 

225,000 


33,100 

7,800 

3,200 

11,000 

7,000 


12,100 

2,000 

9,000 

3,000 


$3,111,400 


83,200 


19,000 

265,600 

19,200 

34,500 

23,000 


53.900 

19.900 


16,300 

164,200 

90,200 


97,100 

155,000 

4,350 


68,000 

4,200 

210,200 

5,800 


16,600 

44,700 

6,000 

67,000 

16,800 


$3,872,150 


105,500 

5,500 


39,000 


65,200 

33,600 


70,000 


0,800 

8,600 


$2,357,900 


105.500 

86,200 

5,500 

19,000 

289,900 

20.700 
58.000 

11.700 
12,000 
65,300 
20,400 
41,000 
17,000 

182.500 
213,100 

16,800 

138,200 

450,000 

4,350 

33,100 

75,800 

7,400 

110,600 


80,800 

37,300 

46,700 

15,000 

70,000 

16,800 


6,474,250 


86,200 


11,700 


213,100 

16,800 


110,600 

12,800 


$2,867,200 


105.500 
172,400 

5,500 

19,000 

289,900 

20,700 

58,000 

23.400 
12,000 
65,300 

20.400 
41,000 
17,000 

182.500 

426.200 
33,600 

138.200 
450,000 

4,350 

33,100 

75.800 
7,400 

221.200 

12.800 


37,300 

46,700 

15,000 

70,000 

16,800 


$9,341,450 


Secondary System 



8604 

s. 

S-820 

3.8 

6.7 mi. W. of State Road 7 to 2.7 mi. W. of State Road 7 

$. 

$ . 

$ 60,000 

$ 18.CC0 

$ 40,000 

$ 2,000 

$ 30,000 

$ 30,000 

$ 60,000 

Collier 

0351-250 

S—276(1). 

S—951 

2.84 

State Road 92 in Collier City—Big Marco Pass. 



109,500 

68,800 

40,700 

55,600 

53,900 

109,500 

Collier 

0354 


S-840 

4.5 

State Road 29 — Hendry County Line. 



165,000 

70,000 

60,000 

35,000 

165,000 

165,000 

Dade 

8751-250 

U.I . 

826 

3.22 

N.W. 2nd Ave. — State Road 5. 



434,300 

222,900 

211,400 


280,700 

153,600 

434,300 

Indian River 

8852-150 


S—611 

5.5 

Clemons Ave. from State Road 60 to St. Lucie County Line 



35,000 

8,000 

27,000 


35,000 

35,000 

TnHian Rivpr 

8853-250 

S-292(l). 

S-505 

7.5 

State Road 60 — State Road 510. 



47,000 

10,000 

37,000 


23,500 

23,500 

47,000 

Martin 

8951-250 

S-295(l). 

S-708 

7.0 

7.0 mi. W. of State Road 5 — State Road 5. 



73,400 

3,400 

70,000 


38,000 

35,400 

73,400 

M onroe 

9G51-150 


A1A 


Roosevelt Blvd., Key West. 



24,300 

24,300 


24,300 

24,300 

1^4 on roe 

9052-250 

S-296(l). 

S-9C5 

12.0 

State Road 5—North. 



60,000 

2,400 

57,600 


30 000 

30,000 

60!000 

Monroe 

9053 


S-940 

350 feet 

No Name Key Bridge—Replace Bridge Section. 



40,000 

40,000 

40!000 

40,000 

OkppchnViee 

9150-150 


66 

12.0 

1.512 mi. N. of State Road 70—Bassenger. 

242,000 



182,200 

59,800 

242,000 


242,000 

Okeechobee. . 

9152-250 

S-. 

S-15-A 

1.0 

Uptbegrove Road, State Road 15—State Road 710. 


23,000 

10,000 

13,000 


11,500 

11,500 

23,000 

Palm Beach . 

9351-250 

S-. 

S-702 

2.5 

45th St. Extension, Fort Lonesome Road—State Road 809 



69,000 

5,2C0 

43,800 

20,000 

44,900 

24,100 

69,000 

Palm Beach. 

9353-250 

s-. 

S—812 

2.0 

Lantana West Road, Lake Osborne—State Road 809.... 



68,000 

33,000 

35 !000 

44,000 

24 !000 

68!000 

Palm Beach. 

9354-250 

S—298(1). 

S- 808 

1.25 

Boca Raton W. Road, end present pavement—E-2 Canal 



45,000 

18 800 

26*200 


22’,500 

22*500 

45,000 

Palm Beach. 

9356-250 

S-. 

S-827 

1.2 

Bowles Canal Road, Okeelanta E. 



70,000 

53,200 

16,800 


46,000 

24!000 

70*000 

Palm Beach. 

9355-150 


S-806 


State Road 7—Delray. 



24,000 

24,000 

24,000 

24 ’, 000 

Palm Beach. 

9352-250 

S-. 

S-704 

2.0 

2.5 mi. W. of State Road 809—4.5 mi. W. of State 











Road 809. 



68,600 

33,600 

35,000 


44,600 

24,000 

68,600 

Palm Beach. 

9375-101 


S-806 

500 feet 

Intracoastal Waterway Bridge, Atlantic Ave., Delray 









Beach. 



535,000 

60,000 

25,000 

450,000 

535,000 


535,000 

Palm Beach. 

9375-102 


80 

0.723 

Intracoastal Waterway Bridge, Southern Blvd., West 









Palm Beach. 


294,800 


7,300 

19,000 

268,500 

294,800 


294,800 

Palm Beach. 

9375-103 


A1A 

0.241 

Intracoastal Waterway Bridge, Lantana. 


362,200 


4,300 

9,100 

348!800 

362,200 


362!200 

Palm Beach. 

9375-107 


S-802 

5.1 

State Road 7—Greenacres. 


187,400 

69*000 

92^700 

25^700 

187!400 


187!400 

Palm Beach. 

9375-109 


S-809 

2.0 

State Road 809—State Road A1A in Lake Park. 



97 600 

39’600 

44^000 

14!000 

97!600 


97 ’, 600 

Palm Beach. 

9375-110 


S-706 

6.58 

State Road AlA in Jupiter—6.58 mi. W. 



338,500 

100 J 00 

150!200 

88*200 

338!500 


338!500 

Palm Beach. 

9375-111 


S—717 

4.289 

Bacom Point—Pahokee. 


264,900 

147,400 

101*500 

16!000 

264[900 


264!900 

Palm Beach. 

9375-112 


S-809 

4.079 

State Road 802—State Road 80. 


29!900 


4 ! 000 

25^900 

29!900 


29!900 

Palm Beach. 

9375-113 


S-809 

6.422 

State Road 804—State Road 802. 


299,800 

104^400 

146!900 

48 500 

299!800 


299!800 

Palm Beach. 

9375-114 


S-809 

7.0 

State Road 704-Lake Park Road. 



422 ,’200 

195*100 

149*300 

77!800 

422 ,*200 


422!200 

Palm Beach. 

9375-115 


S-704 

2.5 

State Road 809—2.5 mi. W. 



103^500 

50*400 

53 ! 100 

103!500 


103!500 

St. Lucie. 

9451-250 

S—302(1). 

A1A 

6.0 

St. Lucie Inlet—Indian River County Line. 



72 000 

17 COO 

55 000 


37 400 

34,600 

72,000 

St. Lucie. 

9452 


S-609 

5.3 

Road 70 to Road 68 . 



165,’000 

55 ,*000 

70I000 

40,000 

165,000 

165,000 















Total Secondary System. 

$ 242,000 

$ 951,800 

$3,637,100 

$1,593,100 

$1,739,300 

$1,498,500 

$4,339,800 

$ 491,100 

$4,830,900 






Total P imary System. 

33,100 

1,372,200 

7,936,150 

3,111,400 

3,872,150 

2,357,900 

6,474,250 

2,867,200 

9,341,450 






Grand Total. 

$ 275,100 

$2,324,000 

$11,573,250 

$4,704,500 

$5,611,450 

$3,856,400 

$10,814,050 

$3,358,300 

$14,172,350 



















































































































































































































































































































































Fifth District 


STATE ROAD DEPARTMENT OF FLORIDA—CONSTRUCTION BUDGET FOR 1950 


County 

Section 

and 

Job Number 

Federal 

Project Number 

Road 

Number 

Length 


7013-103 


3 

10.302 

Brevard. 

7014-250 


3 

8.150 


7012-102 


3 and 518 

1.800 


0201-302 

FG1-011-3(1). 

45 

132 feet 


0208- 


491 

9.574 


0200-101 


269 

2.500 


0205-106 


44 

1.100 


7306-101 


304 

2.519 


7302-202 

S—195(2). 

11 

0.247 


7303-201 


A1A 

14.989 


1108-101 


459 

0.593 

T 

1119-201 

S—259(1). 

19 

9.483 

T ak-p 

1121-101 


545 

1.000 

T alrp 

1120-205 

F-019-3(l). 

25 

9.500 

T 

1120-206 

F-019-3(7). 

25 

7.500 

T »Wp 

1101-206 

S—20(2).... 

44 

4.161 

T alcp 

1119- 


19 

9.483 

T ftkp 

1108- 


459 

5.950 


1107- 


50 

5.190 


1101-207 

F—002—1 (1). 

500 

2.440 


3602-201 

S—233(1). 

314 

18.488 


3609-201 

S-259(l). 

19 

0.240 

Marian 

3621-102 




Marion. 

3601 & 3603 


25 and 500 

2.012 

Marion. 

3603- 


25 

2.160 

Marion. 

3601-109 


25 and 500 

1.644 

Marion. 

3601-110 


25 and 500 

8.130 

Marion. 

3650-202 


19 

15.540 

Marion. 

3600-101 


316 

13.200 

Orange. 

7505-202 

F-022-2(5). 

50 

0.691 

Orange. 

7522-101 


545 

0.650 

Orange. 

7505-204 

F-022-2(4). 

50 

4.243 

Orange. 

7504-106 


426 

0.610 

Orange. 

7505-203 

F-022-2(3). 

50 

3.080 

Orange. 

7554-250 

S—196(2). 

520 

5.000 

Orange. 

7520- 


15 

1.500 

Orange. 

7506-111 & 





7505-107 


50 


Osceola. 

9203-104 


500 

13.143 

Osceola. 

9203- 


500 

1.240 

Putnam. 

7606-201 

S—22(3). 

206 

3.618 

Putnam. 

7601-204 

F-021-K1). 

15 

2.340 

Putnam. 

7606- 

S—22(5)•‘•. 

206 

3.587 

Seminole. 

7709-103 




Seminole. 

7704-201 

S—3(3). 

46 

0.870 

Seminole. 

7707- 


419 

9.000 

Seminole. 

7703- 


46 

7.000 

Seminole. 

7708- 


436 

7.500 

Seminole. 

7705- 


415 

0.150 

St. Johns. 

7809-201 

S-22(l). 

206 

6.001 

St. Johns. 

7809- 


206 

6.001 

St. Johns. 

7809- 

SG-22(4). 

206 


St. Johns. 

7804-201 

F—030—1(1) . 

A1A 

8.340 

St. Johns. 

7809- 


206 

8.090 

St. Johns. 

7804- 


A1A 

2.600 

St. Johns. 

7805-201 

S-22(3). 

206 

0.544 

Sumter. 

1800- 




Sumter. 

1809-101 


470 

7.750 

Sumter. 

1806-201 

S—137(3). 

48 

4.061 

Sumter. 

1806-301 

SG-137(2). 

48 


Sumter. 

1806- 


48 

322 feet 


Primary System 


Location 

Underway 

State 

Forces 

Underway 

Contract 

Proposed 
but Not 
Started 

TYPE OF WORK 

Grading 

Paving 

Structures 


$. 

$ 197,000 

$. 

S 72,700 
81,500 

$ 112,300 

121,000 
29,200 

12,400 

$ 12,000 
6,000 
130,200 

32,700 

19,100 



208,500 

159,400 

96,000 

107,000 







50.900 

87.900 






30,000 

20,000 

30,000 

8,000 

30,600 




12,000 

19,600 




65,000 

14,800 

358,000 

5,400 

533,800 

12,500 



358,000 



350,000 

146,600 

198,000 



533,800 

109,400 

30,000 




96,900 

20,000 

171,000 

128,800 

52,300 





10,000 

345,000 

241,600 

95,900 

170,000 



535,000 

415,000 

172,000 

170,000 

96,800 

168,000 

200,000 

317,000 

19,000 

44,600 

23,800 













76,800 

160,000 

75,000 

102,800 

3,000 

12,400 

123,000 

137,300 

117.800 

113.800 

209.500 

20.500 

10,000 

3,500 

102,200 

10,600 

47.500 

125.500 
10,000 

20,000 

8,000 

25,000 

15,500 





State Road 25 N. of Leesburg—State Road 25 E. of 



100,000 

198,700 

2,000 

14,500 

313.300 
108,900 

105.300 
211,000 






5,000 



40,500 

635,000 

429,000 

290,000 

336,000 

285,000 

186,000 

13,600 

198,700 

182,800 

66,900 

11,200 

75,500 

7,500 










Bellevicw—Point 1.6 mi. S. of Ocala... 



State Road 40—State Road 314 at Salt Springs. 



State Road 200 N. of Sparr_Eureka. 



158,000 

37,000 

6,500 

118,000 

55,400 

80,000 

100,000 

20,000 

Tampa Ave.—Kentucky Ave. (in Orlando). 


47,000 

10,000 

Lake County Line—State Road 545. 




Tildenville—Minorville. 


245,000 

86,000 

136,000 

238,000 

30,000 

55,000 

24,800 

20,000 

8,500 

12,500 

Capen Ave.—Comstock Ave. in Winter Park. 



Lake County Line—Tildenville. 



A point 5 mi. S.E. of Bithlo—A point 10 mi. S.E. of Bithlo 
Conway—Point 1.5 mi. S. 





Pedestrian Underpass in Orlando. 



55,000 

Ashton—Holopaw. 


108,000 

108,000 


Drainage Project in St. Cloud. 


85,000 

125,000 

195,000 

100,000 


85,000 

22,700 

19,400 

5,500 

Point N. of Orange Mills—St. Johns County. . 



35.400 

40.400 
29,500 

66,900 

135,200 

65,000 

5,500 

40,000 

10,800 

35,000 

9,000 

1,000 

Orange Ave. in Crescent City—Point 2.34 mi. N. 



State Road 16 (E. Palatka)—Point 3.6 mi. N. .. 



Sanford Farmers’ Market. 


5,500 

146,000 

Lake Jessup Bridge and Approaches .. 



10,000 

96,000 

State Road 15— Oviedo. 


10,800 

35,000 

9,000 

1,000 

Wekiva River—Wilson’s Corner. 





Orange County Line—State Road 15 and 600. 





Celery Ave. in Sanford. 





State Road 207—Point 6 mi. E. 


56,000 

56,000 


State Road 207—Point 6 mi. E. 


76,000 

12,300 

190,000 

195,000 

60,000 

17,000 

2,500 

76,000 


Signal Light F.E.C. R.R. 4.0 mi Crescent Beach. 




12,300 

1,100 

36,400 

400 

900 

Matanzas Inlet—St. Augustine Beach. 



78,500 

158,600 

24,800 

8,250 

1,800 

110,400 

Point 6 mi. E. State Road 207—Crescent Beach. 



Flagler County Line—Matanzas Inlet. 



34,800 

7,850 

700 

24,000 

75,000 

Putnam County Line—Hastings. 



Dade Memorial State Park. 



Panasofkee Outlet—State Road 35. 


24,000 

81,200 

8,300 


Bushnell—Beville’s Corner. 



6,200 


Signal Light S.A.L. R.R., Center Hill. 



8,300 

46.000 

Weed’s Landing Bridge. 


46,000 




FUNDS 


State 


197,000 

136,900 

159,400 


107,000 

30,000 

20,000 


65,000* 

179,000 

175,000 


533,800 

54,700 

30,000 

267.500 

207.500 
86,000 
85,000 
96,800 
84,000 

100,000 


158.500 
2,500 

40,500 

217.500 

114.500 
145,000 
168,000 

142.500 
186,000 


23,500 

10,000 

122,500 

86,000 

68,000 

169,000 

30,000 

55,000 


108,000 

85,000 


62.500 

97.500 
50,000 


5,500 

73,000 

10,800 

35,000 

9,000 

1,000 


28,000 

76,000 

300 

95,000 

195,000 

60,000 

8.500 

2.500 
24,000 
40,600 

1,300 

46.000 


Federal 


S 7 i *600 


96,000 


179,000 

175,000 


54,700 


267.500 

207.500 
86,000 
85,000 


84,000 

100,000 


158,500 

2,500 


417.500 

314.500 
145,000 
168,000 

142.500 


23,500 


122,500 


68,000 

69,000 


62.500 

97.500 
50,000 


73,000 


28,000 


12,000 

95,000 


8,500 


40,600 

7,000 


$ 


Total 


197,000 

208,500 

159,400 


96,000 

107,000 

30,000 

20,000 


65,000 

358,000 

350,000 


533,800 

109,400 

30,000 

535,000 

415,000 

172,000 

170,000 

96,800 

168,000 

200,000 


317,000 

5,000 

40,500 

635,000 

429,000 

290,000 

336,000 

285,000 

186,000 


47,000 

10,000 

245,000 

86,000 

136,000 

238,000 

30,000 

55,000 


108,000 

85,000 


125,000 

195,000 

100,000 


5,500 

146,000 

10,800 

35,000 

9,000 

1,000 


56,000 

76,000 

12,300 

190,000 

195,000 

60,000 

17,000 

2,500 

24,000 

81,200 

8,300 

46,000 






































































































































































































































































































Sumter. 

Sumter. 

Sumter. 

Sumter. 

Sumter. 


1802-201 

1802-301 

1800-103 

1810-101 

1800 


F-022-2(l).. 
FG-022-2(6) 


SG-304(1) 


50 

50 

478 

S-476 

466 


6.050 


5.000 

9.300 

Signal 


Tarrytown—Lake County Line.'. 

R. R. Overhead at Mabel. 

State Road 35 (St. Catherine)—State Road 471 (Webster) 
Hernando County Line—Bushnell. 

S. A.L. R.R. Signal in Oxford. 


325,000 

169 

150,000 

84 

101,500 

15 

296,000 

65 

8,000 



,500 

132,500 

,100 

10,000 

,000 

71,500 

,000 

196.000 


23,000 

55,900 

15,000 

35,000 

8,000 


162,500 


101,500 

296,000 


162,500 

150,000 


8,000 


325,000 

150,000 

101,500 

296,000 

8,000 


Volusia. 

Volusia. 

Volusia. 

Volusia. 

Volusia. 

Volusia. 

Volusia. 

Volusia. 

Volusia. 


7908-110 

7902- 201 
7904-204 
7900- 
7907-201 
7904 

7903- 207 
7903- 
7900 


S-3(3). 

FI—010—1(1). 

A1A 

46 

600 

600 

0.099 

0.104 

2.177 

S-261(i). 

40 

12.080 


15 

1.002 

UI-60(7). 

5 

1.030 


5 

2.000 


Broadway Ave. Beach Approach. 

Lake Jessup Bridge Approach. 

S. City Limits DeLand—Point 2 mi. S. 

Tiger Bay Drainage Canal. 

Point E. of DeLand—New Smyrna. 

Plymouth Ave. (DeLand)—Ola Daytona Road, 

Bay Street—Mason Street in Daytona. 

Mason Street—Point 2.0 mi. N. 

Tomoka River State Park (Parking Area). 


40,000 

19,400 

78,000 


10,000 

7,400 


14,500 

268,800 

255,000 

245,000 

490,000 

2,500 


14,500 

228,300 

30,300 

29,000 

58,000 

2,500 


20,000 

12,000 

78,000 


10,000 


194,200 

172,800 

345,600 


40.500 

30.500 
43.200 
86,400 


40,000 

9,700 

39,000 

14,500 

193,800 

127.500 

122.500 
245,000 

2,500 


9,700 

39,000 


75,000 

127.500 

122.500 
245,000 


40,000 

19,400 

78,000 

14,500 

268,800 

255,000 

245,000 

490,000 

2,500 


Total Primary System, 


$. 


$1,906,600 


$9,367,100 


$3,672,450 


$4,962,350 


$2,638,900 


$6,822,600 


$4,451,100 


$11,273,700 


Secondary System 


Brevard. 

7051-150 


A1A 

6.000 

De Soto Beach—U.S.C.G. Station. 

$. 

$. 

$ 140,000 

$ 65,800 

$ 72,100 

$ 2,100 

$ 140,000 

$.... 

$ 140,000 

Brevard. 

7052-150 


S—511 

12.500 

State Road 514—Eau Gallie. 



62,500 

62,500 

62,500 


62,500 

Citrus. 

0251-150 


S-470 

4.844 

Inverness—State Road 44. 



207,000 

72,800 

79,900 

54,300 

207,000 


207,000 

Flagler. 

7351-250 

S—282(1). 

S-305 

3.500 

Haw Creek—DeanviUe. 



60,000 

51,000 

9,000 

32,300 

27,700 

60,000 

Lake. 

1151-150 


S-437 

6.300 

Orange County Line—State Road 44. 



52,000 

52,000 

52,000 

52,000 

Lake. 

1152-150 


S-565 

8.500 

Mascotte—Bay Lake. . 



125,000 


125,000 


125,000 


125,000 

Lake. 

1103-150 


S-435 

1.500 

Orange County Line—State Road 46. 



12,000 


12,000 


12,000 


12,000 

Marion. 

3651-250 

S—294(1). 

S-328 

13.700 

Buck Pond Extension and Romeo—State Road 40 



210,000 

75,000 

115,000 

20,000 

125,500 

84,500 

210,000 

Orange. 

7550-150 


S-438 

1.400 

Lee Road (State Road 15—Point 1.4 mi. W.) 



58,000 

18,700 

37,300 

2,000 

58,000 

58,000 

Orange. 

7552-150 


S-437 

4.250 

State Road 438 in Ocoee—Point 4.25 mi. N.. 



101 I 000 

34*500 

59,000 

7 * 500 

101,000 


101,000 

Osceola. 

9250-250 

S-240(l). 

530 

8.700 

State Road 15—Point 7.62 mi. W. 



195,000 

70,900 

88,500 

35 600 

97,500 

97,500 

195,000 

Osceola. 

9251-150 


S-534 

2.000 

State Road 15—Point 2.5 mi. W 



50,000 

2 ft’non 

25^000 

5,000 

50,000 

50,000 

Osceola. 

9252-150 


S-523 

2.000 

State Road 15 at Kenansville—Point, 2 mi W. 



30*500 

15 000 

15,500 

30,500 


30,500 

Osceola. 

9253-150 


S-523 

5.000 

State Road 500—Point 5 mi. S . 



92,500 

3o!ooo 

50 000 

12,500 

92,500 


92,500 

Putnam. 

7651-150 


S-309-A 

5.500 

Welaka—Pomona. 



7,000 

7,000 

7,000 


7,000 

Putnam. 

7652-150 


S-309 

3.000 

Georgetown—Fruitland. 



3,500 


3 ] 500 


3,500 


3,500 

Putnam. 

7653-150 


S-315 

7.000 

Interlachen—Grandin. 



9,800 


9*800 


9,800 


9,800 

Putnam. 

7654-150 


S-209 

5.200 

State Road 15, Bostwick—Palmetto Bluff. 



5,900 


5^900 


5,900 


5,900 

Putnam. 

7655-150 


S-209 

2.000 

State Road 15—-Point approx. 2 mi. E. 



25, 100 

17,100 

8,000 

25,100 


25,100 

Seminole. 

7751 


S-425 

2.000 

State Road 46—Ginderville. 



10,000 

10 000 

10,000 


10,000 

Seminole. 

7752 


S-425 

1.500 

Grapeville Ave.. State Road 46—Country Cluh Rnad 



20,000 

7,500 

12^500 


20,000 


20,000 

Seminole. 

7751 


S-427 

7.500 

Old Orlando Road, Orange County Line_State 










Road 15-600...!. 



30,000 


30,000 


30,000 


30,000 

Seminole. 

7751 


S-427 

3.750 

Old Orlando Road, State Road 15-600—Ginderville.. 



20,000 


20,000 


20,000 


20,000 

St. Johns. 

7851-250 

S—301(1). 

S-210 

5.750 

Durbin (State Road 5)—Point 5.75 mi. W 



115,300 

42,800 

60,000 

12,500 

75,300 

40,000 

115,300 

Sumter. 

1851-150 


S-466 








and S-475 

7.000 

Oxford (State Road 35) W. and N.—Marion County 



105,000 

0,000 

60,000 

5,000 

105,000 


105,000 

Volusia. 

7951-150 


S-415 

7.200 

Canal Road from Herbert St.— 11 th St 



110,000 

15,000 

95,000 

110,000 


110,000 

















Total Secondary System. 

$ . 

$ . 

$ 1,857,100 

$ 576,100 

$ 1,107,500 

$ 173,500 

$ 1,607,400 

$ 249,700 

$ 1,857,100 






Total Primary System. 


1,906,600 

9,367,100 

3,672,450 

4,962,350 

2,638,900 

6,822,600 

4,451,100 

11,273,700 






Grand Total. 

$. 

$ 1,906,600 

$11,224,200 

$ 4,248,550 

$ 6,069,850 

$ 2,812,400 

$ 8,430,000 

$ 4,700,800 

$13,130,800 


$32,500 County Funds. 












































































































































































































































County Activities and Personalities 


Hillsborough’s County Commission¬ 
er, Elbert Moore, recently was elected 
President of the State Association of 
County Commissioners. The meeting 
was held in Tampa the first of March. 
Mr. Moore, who has served as vice 
president of the association for the 
past year, succeeds County Commis¬ 
sioner Harry M. Stringfellow, Fort 
Myers, as president. Other officials 
elected were Paul Rardin, Canal 
Point, as vice president. He served as 
secretary-treasurer during 1949. J. B. 
Brewer, Ft. Pierce, was appointed as 
the new secretary-treasurer. William 
C. McLean, Tampa, was elected se- 
retary of the County Attorneys’ Asso¬ 
ciation which met in conjunction with 
the three-day commissioners’ meeting. 
Clyde Mayhall, Marianna, and W. R. 
Smith, Orlando, were chosen presi¬ 
dent and vice president respectively. 
George B. Howell, president of Ma¬ 
rine Bank and Trust Company, de¬ 
livered the welcome address opening 
the convention. Response was made 
by Ira L. Hill, commissioner from Bay 
County. The second day of the con¬ 
vention feature addresses were deliv¬ 
ered by U. S. Senior Senator Claude 
Pepper, Congressman George Smath- 
ers, State Comptroller Gay and Al¬ 
fred McKethan, chairman of the State 
Road Department. 

At the regular meeting of the Put¬ 
nam County Board of County Com- 
sioners last month, a resolution was 
approved to dig a connecting canal 
from the St. Johns River at Sanford to 
the Intercoastal Canal at Titusville. 
When built, the canal will afford great 
economic advantages to a large por¬ 
tion of the Florida East Coast and to 
Putnam County in encouraging the 
development of the tourist trade and 
commercial and industrial enterprises. 
This will also aid in flood control. 

Bradenton-Manatee County is re¬ 
ceiving a federal grant of $411,000 to 
apply toward construction of a pro¬ 
posed million-dollar memorial hos¬ 
pital. H. C. Slaughter, chairman of 
the Manatee County Commission re¬ 
ceived a telegram from U. S. Senator 
Claude Pepper notifying him that the 


county is to receive the grant. A total 
of $800,000 was allocated in federal 
funds for the Sarasota-Manatee area 
to be utilized for hospital construction. 

Upon the return from the conven¬ 
tion of Florida Association of County 
Commissioners in Tampa, the Orange 
County Commissioners held their next 
meeting with the new view points on 
county problems, especially concern¬ 
ing road work, zoning and parental 
homes. Commissioner A. D. Mims of 
Winter Garden said he had learned 
that a trend is developing for return 
to local government. This trend flows 
back into the county districts where 
many counties have decentralized 
road work so that district crews main¬ 
tain and repair roads and bridges 
while construction is detailed to a 
key, county-wide crew. Harry Wither- 
ington, chairman of the Orange Coun¬ 
ty Commission, said that in the future 
months commissioners planned to in¬ 
corporate many of the new ideas 
gained at Tampa into local programs 
which would serve to improve county 
government while at the same time, if 
possible, effecting a reduction in cost 
of operation of the many services and 
county government operations. Other 
commissioners who attended the con¬ 
vention were Wendell Pharr, S. P. H. 
Harrison, and Maynard Evans in ad¬ 
dition to Witherington and Mims. 

At a joint meeting of Nassau Coun¬ 
ty’s Board of County Commissioners 
and School Board held recently, plans 
were discussed for the future develop¬ 
ment of the Callahan outlying airfield 
recently acquired by Nassau County. 
This valuable tract, formerly owned 
by the Federal Government, was 
deeded to the Nassau Board of Public 
Instruction during 1949, with certain 
restrictions relative to its use. The 859 
acre tract includes an excellent pas¬ 
ture which it is anticipated will lend 
an immediate benefit to the fast grow¬ 
ing Nassau County cattle industry. A 
considerable portion of the property 
is well timbered, and will provide a 
good working laboratory for county 
timber projects. For about two years 
the Board of County Commissioners 


had made an effort to acquire title to 
the land, but to no avail. It is hoped 
that such uses as the holding of an¬ 
nual county fairs and stock shows will 
be likely uses for portion of the prop¬ 
erty, eventually having permanent ex¬ 
hibition buildings erected. 


Teacher: ‘‘Define ‘vacuum/ ” 

Pupil (scratching his head): ‘Tve got it 
in my head, but I can't get it out.” 


DIGEST OF RECENT OPINIONS 
OF THE ATTORNEY GENERAL 

February 9—The Attorney General advised J. H. 
Treadwell, Jr., Attorney for Board of County Com¬ 
missioners, DeSoto County, that the board of coun¬ 
ty commissioners does have authority to accept 
conveyance of certain school buildings, conditioned 
to maintain them purely as community centers. 
Section 418.02, Florida Statutes, authorizes the 
use of such property for “playgrounds and recrea¬ 
tional centers and other recreation purposes.” No 
such property should be accepted unless the title 
is sufficient to protect the county against adverse 
claimants. 050-59. 

o o o « 

February 13—In response to a request by R. A. 
Gray, Secretary of State, the Attorney General ad¬ 
vised that a candidate for the party office of mem¬ 
ber of a political party committee, such as a mem¬ 
ber of a county democratic executive committee, 
should take the loyalty oath required by chapter 
25046, Acts of 1949, and file such oath at the time 
he files his other qualifying papers as such candi¬ 
date. 050-62. 

« « « « 

February 14—Thomas D. Bailey, Superintendent, 
Department of Education, was advised by the At¬ 
torney General that section 116.10, Florida Statutes, 
applies to school board members and, therefore, the 
wife of a school board chairman may not legally 
transport children in her car for a monthly stipend 
paid her from county school funds and the son-in- 
law of such school board chairman may not legally 
drive a school bus and receive remuneration from 
county school funds. 050-80. 

o o o * 

February 18—J. O. Buck, Justice of the Peace, 
Second District, Orange County, was advised by 
the Attorney General that in order for a Justice of 
the Peace to hold an inquest he must first comply 
with the provisions of chapter 936, Florida Statutes, 
and particularly section 936.03 thereof. 050-78. 
* o * a 

February 20—The Attorney General advised Mrs. 
Easter L. Gates, Suprevisor of Registration, Brow¬ 
ard County, that where the Board of Public Instruc¬ 
tion of Broward County has called a special tax 
school district -bond election to be held on March 
31, 1950, the provisions of chapter 24216, Laws 
of 1947, do not mean that the registration books 
be closed, for a thirty-day period preceding the 
date of the bond election, to those desiring to regis¬ 
ter in order that they may vote in the 1950 pri¬ 
maries. The registration books should be closed 
at 5:00 P. M. the thirtieth day prior to the school- 
bond election only in so far as that election is con¬ 
cerned. From the date such books are so closed 
for said bond election to 5:00 o’clock P. M. of the 
thirtieth day prior to the date of the first 1950 
primary, such books are otherwise open for the 
registration of electors. 050-79. 

o e « « 

February 21—Raymond E. Ford, Clerk Circuit 
Court, Saint Lucie County, was advised by the At¬ 
torney General that counties do not have legal 
authority to expend county funds to pay premiums 
for public liability insurance except to the extent 
authorized by section 234.03, Florida Statutes, as 
concerns public liability insurance coverage of 
school buses. 050-81. 
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Thirty-one 












Gen. Eugene Reybold 
To Succeed Upham In 
Road Builders’ Post 



Lt. Gen. Eugene Reybold, wartime 
Chief of Engineers, U. S. Army, today 
was appointed executive vice presi¬ 
dent of the American Road Builders' 
Association, with headquarters in 
Washington, D. C. 

His appointment was announced by 
the Association's president, Col. E. R. 
Needles, New York consulting engi¬ 
neer. Gen. Reybold succeeds Charles 
M. Upham, who recently retired as 
executive head of ARBA after 24 years 
as its engineer-director. 

On assuming his new duties as chief 
administrative officer of the country's 
oldest national good roads organiza¬ 
tion (ARBA was founded in 1902), 
Gen. Reybold said: 

“America's expanding economy, so 
vital to the world leadership role im¬ 
posed on us by World War II, togeth¬ 
er with the uneasy peace under which 
we are living, accentuate as never be¬ 
fore in the nearly half-century of the 
organization's existence the import¬ 
ance of the American Road Builders' 
Association goal: ‘A continuing high¬ 
way program on a reasonable and 
adequate scale, a technically and fi¬ 
nancially sound basis, and high busi¬ 
ness plane.' 

“For national defense, for speedy 
and orderly movement of people and 
goods in case of emergency, and for 
the sake of a sound national economy, 


so much of which rests on our high¬ 
ways and on which the free peoples of 
the world depend so extensively, we 
must have a network of roads and 
streets commensurate with today's 
traffic demands.'' 

Gen. Reybold, a veteran of both 
World Wars, has an Army career 
dating back to 1908, when he 
was commissioned a lieutenant in 
the Coast Artillery. After serving 
as a colonel in World War I, 
he transferred from the Coast Artil¬ 


lery to the Corps of Engineers with 
the permanent rank of major in April, 
1926. His career as a builder in the 
Corps of Engineers brought him as¬ 
signments as district engineer at Buf¬ 
falo, N. Y., in charge of river and har¬ 
bor work on Lakes Erie and Ontario 
and the Niagara and St. Lawrence 
Rivers; district engineer at Wilming¬ 
ton, N. C., and Memphis, Tenn., and 
as Southwestern division engineer at 
Little Rock, Ark. 



Ail When you want to GO 
on that fishing trip.. .week-end vacation 
... or for in-town driving . . , STOP at the 
red-white-and-blue Standard Oil sign for depend¬ 
able products and courteous extra service. Before you 
go...let your friendly Standard Oil Dealer inspect your 
tires and car for safe driving condition ... be sure to 
get a FREE trip-routing with easy-to-follow 
maps. Wherever You GO —STOP.. 


/4t t&c Supt V Service 


Thirttj-fivo 


FLORIDA HIGHWAYS 























Engineering Society Finishes 
Meeting At Tallahassee 

The Florida Engineering Society ended its annual meeting on 
April 15 with installation of officers and speeches by a number of 
distinguished guests. 

Alfred E. McKethan, State Road Department chairman; Walter 
E. Keyes, Improvement Commission director; Col. W. K. Wilson, 
Jr. of Mobile, U. S. District Engineer, and Dr. Wilson K. Doyle of 
Florida State University addressed the Society. 

At the annual banquet Ralph E. Went of Jacksonville was given 
an award for “outstanding service to the engineering profession.” 
Retiring President A. P. Michael was presented a past-president’s 
medal. 

In his talk Keyes told the engineers that, by direction of Gov¬ 
ernor Warren, the Improvement Commission is “attempting to de¬ 
velop plans that may interest large corporations in sponsoring the 
building of model communities for retired workers in Florida. 

‘With the increase in pension plans that has become a Nation¬ 
wide movement, Keyes said, “many thousands more will be able to 
and are going to come to Florida in the next few years.” He revealed 
that a survey in one big industry showed that 60 per cent of its 
workers want to retire to Florida. 

He said some industries want to build model villages for retired 
workers and that the State wants to make sure of their orderly 
development to protect Florida citizens and to provide the best 
facilities possible. 

McKethan outlined the current record building program under¬ 
way by the SRD and said the department plans to spend $250 
millions on highways and bridges during the remaining three years 
of the Warren administration. 

This amount includes an estimated $65 millions of State and 
Federal funds as well as “many more millions borrowed through the 
Florida Improvement Commission through the media of revenue 
certificates,” he said. 

He noted that new methods recently adopted by the SRD have 
eliminated many road building “bottlenecks.” 

Colonial Wilson reported to the engineers on the technical phases 
of construction work at Jim Woodruff Dam. He told them the $42 
million project is 11 percent complete and should be in operation 
“some time in 1952.” 

E. A. Nordstrom of St. Petersburg was installed as president 
of the Florida Engineering Society. He succeeded A. P. Michaels 
of Orlando. 

Other officers installed at the closing session of the society’s 
annual three-day convention were: 

W. H. Beisler of Gainesville, first vice president; David B. Lee 
of Jacksonville, second vice president; John B. Miller of Jacksonville, 
secretary and Raymond Chase of Jacksonville, treasurer. 

Harvey Pierce of Miami and John F. Reynolds of Jacksonville 
were elected to the board of directors. 


TAYLOR 

PARTS 

& SUPPLY 

CO., Inc. 

PHONE 446 & 447 

WEST 6th STREET 

PIONEER AUTOMOTIVE WHOLESALERS 

H. F. (POSS) MOORE, MGR. 

PANAMA CITY 

, FLORIDA 



IV ? do this all the time! 


Picking oranges smack off the tree . . . 
that’s just one of the things that’s so unusual 
about living in Florida. Believe us . . . once 
you get that old sand in your shoes there’s 
no getting it out! 

We go swimming in December 

In that good clean invigorating salt water 
. . . and then bake it off in the sun! 

We eat strawberries in February 
Grown right here . . . picked fresh and ripe 
. . . gee, they’re good! 

We play golf all winter 

And the fairways are smooth and green. 
The sun warms us as we stroll along. 


We have a garden in January 

With fresh vegetables winter and summer. 
Easy to grow and fun to care for. 
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Transactions of Meetings of Florida State Road Department 

MARCH 13-14-KEY WEST, FLORIDA 


Pursuant to agreement and public notice, 
the State Road Department of Florida held 
a special meeting in Key West, Florida, on 
the 13th day of March, and extended to the 
14th day of March, 1950, for the purpose of 
hearing complaints and suggestions for the 
Budget of Construction and Maintenance for 
the year 1950, and for consideration and 
transaction of such routine and special busi¬ 
ness as should come before the Board at said 
time. Attendance was as follows: Alfred A. 
McKethan, Chairman, J. Glover Taylor, 
Marion G. Nelson, Merrill P. Barber and 
Trusten P. Drake, Jr., Members of the Board, 
L. A. Fraleigh, Jr., Assistant Secretary, John 
W. McWhirter, Attorney, David V. Kerns, 
Resident Attorney, Sam P. Turnbull, State 
Highway Engineer, and others from the engi¬ 
neering staff and other Department per¬ 
sonnel who had been requested to be present. 

APPROVAL OF MINUTES OF MEETINGS 
JANUARY 10-31 AND FEBRUARY 16 
On motion of Mr. Nelson, seconded by Mr. 
Drake, the Board approved the minutes of 
the meeting held in Tallahassee on January 
10 and continued on the 11th, 12th, 13th, 17th, 
18th, 19th, 20th, 21st and 31st, and of a special 
meeting held on February 16, also at Talla¬ 
hassee. 

WELCOME TO KEY WEST 
Chairman McKethan presented Representa¬ 
tive Bernie Papy of Monroe County, who 
welcomed the Members of the Road Depart¬ 
ment and personnel attending the meeting 
in the City of Key West, and expressed the 
hope everyone would enjoy the stay there. 
He offered his assistance in any way it 
might be needed, and Mr. McKethan replied 
that all of them were delighted to be there, 
and that a successful meeting was antici¬ 
pated. 


were and are hereby declared to be the low¬ 
est responsible bidders therefor, 

NOW, THEREFORE, BE IT RESOLVED 
that the action of the Chairman in awarding 
the contracts hereinafter listed, be and the 
same is hereby approved, which said con¬ 
tracts are as follows, to wit: 

CONSTRUCTION 
Bids received November 15, 1949 

John A. Benton, 2616-104 etc., 241, Alachua- 
Union, $123,966.10. 

Brinson Const. Co., S-22(3), 206, Putnam- 
St. Johns, $114,050.01. 

Hardaway Contr. Co., FI-006-2(1), 10, Wal¬ 
ton, $214,472.45. 

Bid received January 10, 1950 

Cleary Bros. Const. Co., S-267(l), 502, In¬ 
dian River, $608,289.34. 

Bids received January 31, 1950 

R. H. Wright & Son, 8605-108 & 8612-104, 
A1A-810. Broward, $155,701.53. 

R. H. Wright & Son, F-024-2(l), 80, Palm 
Beach, $387,414.97. 

Jarco Corp., 7505-107 & 7506-111, 50, Orange, 
$48,962.90. 

Ray Const. Co., 6004-907, 83, Walton, $4,- 
050.00. 

Duval Eng. & Contr. Co., 7219-901, etc., 
212-A1A, Duval, $30,597.00. 

Powell Bros. Inc., 8605-109, A1A, Broward, 
$20,765.00. 

Cone Bros. Contr. Co., 1011-105, 60, Hills¬ 
borough, $17,314.38. 


Duval Eng. & Contr. Co., S-44(2), 135, 
Hamilton, $126,323.43. 

Bid received February 16, 1950 

Marion Const. Co., 0801-111, 45, Hernando, 
$71,346.66. 

MATERIALS AND EQUIPMENT 
Bid received January 5, 1950 

Cox Motor Co., 10, 4-door Mercury Sedans 
at $1,771.80. 

Bids received January 26, 1950 

Mexican Petroleum Corp., 89,958 Gal. Cut¬ 
back Asphalt, $10,453.12. 

Fla. Concrete Pipe Co., Concrete Pipe, $3,- 
097.28. 

Sherman Concrete Co., Concrete Pipe, $1,- 
057.80. 

Lakeland Cement Co., Concrete Pipe, $3,- 
043.17. 

Bid received January 31, 1950 

Harris Standard Paint Co. Inc., Traffic 
Paint, Code T-5, $21,235.50. 


THE ROAD THAT LEADS TO BETTER 


ENGRAVINGS 



JACKSONVILLE, FLORIDA 


REDWING CARRIERS, INC. 

Successors to 

REDWING PETROLEUM CARRIERS, Ltd. 

JACKSONVILLE & TAMPA 


APPROVAL OF CONTRACTS AWARDED 

On motion of Mr. Drake, seconded by Mr. 
Barber, the following resolution was 
adopted: 

WHEREAS, pursuant to due advertise¬ 
ment, the Department did on certain dates, 
as hereinafter indicated, receive bids for the 
construction of certain projects, and for the 
furnishing of certain materials and equip¬ 
ment, as hereinafter listed; and 

WHEREAS, the firms hereinafter named 

P. 0. Box 426 Phone Y-1577 Tampa, Florida 


McRAE SERVICE STATION 

Corner Monroe & Tennessee Streets 

"STANDARD OIL PRODUCTS" 

1 Appreciate Your Patronage When in Tallahassee 

TALLAHASSEE FLORIDA 


THOMAS LUMBER COMPANY 

MANUFACTURERS OF 

LONG LEAF YELLOW PINE AND CYPRESS LUMBER 

P. 0. BOX 96 ZOLFO SPRINGS, FLORIDA 


R. W. UNDERWOOD & SONS 

Rough and Dressed Lumber — Building Material of All Kinds 


HAMMOCK ROAD 


PHONE 194 


BROOKSVILLE, FLORIDA 


PINELLAS LUMBER COMPANY, Not Inc. 

A COMPLETE BUILDING SUPPLY SERVICE 

Designed to Serve Developers of 

INDUSTRIAL, COMMERCIAL AND RESIDENTIAL PROPERTIES 

ST. PETERSBURG — FLORIDA — CLEARWATER 
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IiidH received February 2, 1950 

Tri-State Culvert & Mfg. Co., Bit. Sect. 
Plate Pipe Arch, $1,909.44. 

Sherman Concrete Pipe Co., Concrete Pipe, 
$396.96. 

Fla. Concrete Pipe Co., Concrete Pipe, 
$914.18. 

Bid received February 14, 1950 

Mexican Petroleum Corp., Semi-solid 
Asphalt, $5,715.00. 

Bid received February 15, 1950 

Bay Dredging & Const. Co., Dredged Shell 
Material, $15,500.00. 

Bid received February 21, 1950 

Harrison Chevrolet Co., 10 Chev. Styleline 
Spec. 2-door, $51,310.00. 

Bids received February 24, 1950 

Lakeland Ford, Inc., 25 Ford V-8 2-ton 
Truck Chassis, $41,310.00. 

Lakeland Ford, Inc., 30 Ford V-8 2-door 
Sedans, $38,577.60. 

Lakeland Ford, Inc., 20 Ford V-8 4-door 
Sedans, $26,396.00. 

Lakeland Ford, Inc., 50 Ford V-8 1/2 ton 
Pickup, $54,000.00. 

J. G. Saltzman, Inc., Vert. Reflecting 
Projector, etc., $2,861.20. 


APPROVAL OF SUPPLEMENTAL 
AGREEMENTS 

On motion of Mr. Drake, seconded by Mr. 
Nelson, the following supplemental agree¬ 
ments were approved: 

Hubbard Const. Co., 50, 7505, Orange, $3,- 
712.80 increase. 

Coggin & Deermont, 30-Alt., F-017-2(l), 
Bay, $3,148.40 increase. 

B. B. McCormick & Sons, 212, 7219-111, 
Duval, $27,423.58 increase. 

B. B. McCormick & Sons, 212, 7219-111, 
Duval, $12,245.11 decrease. 

COUNTIES REQUESTED AND AUTHOR¬ 
IZED TO SECURE RIGHT OF WAY 

Routine resolutions requesting and author¬ 
izing the counties to acquire the necessary 
right of way were adopted covering the fol¬ 
lowing sections of road: 

Bay, 20-D, 4600, Municipal. From Second 
Court E’ly and NW’ly. 

Broward, 823, 8619, From point 1400’ So. of 
South New River Canal, N’ly. 

Citrus, S-470, 0251, In Inverness, from SR 45 
to SR 44. 

Citrus, 45, 0201, Inverness Overpass over 
ACL and approaches. 


Citrus, 485, 0210, From Hernando Co. Line 
NW’ly to SR 55. 

Clay, S-219, 7150, From Putnam Co. Line 
NE’ly and E'ly to SR 100. 

Duval, A1A, 7204, From St. Johns River 
E’ly and SE’ly to Atlantic Blvd. 

Duval, 10 & A1A, 7204, From SR 5 N’ly to 
intersection with New Arlington Rd. 

Hernando, 50. 0807, From SR 41 E’ly to 
Withlacoochee River. 

Hernando, 485, 0808, From SR 45 W of 
Brooksville N’ly and NW’ly to Citrus. 

Indian River, A1A, 8807, From St. Lucie 
Co. Line N’ly to Vero Beach. 

Leon, 61, 5504, From Wallis Street N’ly 
along Monroe Street to SAL. 

Palm Beach, 5, 9304, From So. line of Gov’t 
Lot 1, S 21 T 41 S, N’ly and NW’ly to W line 
of S 16, T 41 S, R 43 E. 

REVISED AND AMENDED MAP OF 
LOCATION AND SURVEY APPROVED 

Taylor, 30, 3809, Approval of Map dated 
March 13, 1950, to accompany SRD Request 
of December 19, 1949. 

SPECIAL TRAFFIC REGULATION 
REQUESTS 

The Board gave consideration to requests 
for (1) establishment of special limited speed 
zones, (2) the modification of certain restric¬ 
tions already set up, and (3) the erection of 
special traffic control signs or lights, and in 
each case reviewed the report of the traffic 
investigation and the Engineer’s recommen¬ 
dation for that location. 

On motion of Mr. Taylor, seconded by Mr. 
Barber, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment of Florida that in each of the cases 
listed below the recommendation of the Traf¬ 
fic Engineer be and it is hereby approved, 
as set out, and authority given for the plac¬ 
ing of such signs as are necessary to indicate 
the regulation to be in force. 

Requests Recommended for Approval: 

Juno Beach Community, SR 5, Palm Beach 
Co., 45 MPH Speed Zone. 

Dania, South Broward School, SR 5, Bro¬ 
ward Co., Fixed Time Traffic Signal. 

Shands Bridge, SR 16, St. Johns River, 
25 MPH Speed Zone. 

Escambia County, Admiral Murray Blvd. & 
Corry Field, Fixed Time Signal. 

St. Petersburg, 4th Street North and 96th 
Ave., Traffic Signal. 

Sanford-Orlando Kennel Club, State Road 
600, Flashing Beacon. 

Lantana, State Road 5, 15-25-35 MPH Speed 
Zone. 

Green Br. Bradenton-Palmetto, SR 45, 
Tractors Prohibited 8 AM to 6 PM. 

Tampa, State Road 600 West, 54-25-35-45 
MPH Speed Zone. 

Tampa, SR 60 at Bungalow Park Ave., 
Traffic Signal. 

Gainesville, SR 25 at Cypress Street, Traf¬ 
fic Signal. 

SR 600, Hillsborough Ave. at 15th, 22nd, 
34th and 40th Streets, Tampa, Traffic Signals. 

SR 600 at Casselberry, Seminole Co., Ad¬ 
justment in present Signs. 
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State Road 9 and Opa-Locka Blvd., Traffic 
Light. 

Fort Pierce, SR 5 at “H” Avenue, Traffic 
Light. 

SR 600 at Tallahassee Ave. in Intercession 
City, Flashing Beacon. 

SR 115, Jacksonville to Trout River Bridge, 
35 MPH Speed Zone. 

SR 40, Bridge over St. Johns River near 
Astor. 25 MPH Speed Zone. 

SR 5 at NE 15th Avenue, Ft. Lauderdale, 
Traffic Signal. 

SR A1A through Jupiter Island Residential 
Sect., 25 MPH Speed Zone. 

State Road 45 through Dunnellon., Change 
from 15 to 25 MPH. 

SR 5 at NE 3rd and NE 11th Streets, Hol- 
landale, Traffic Lights. 

SR 10 east of Lake City, 35 MPH Speed 
Zone. 

SR 200 through Citra, 35 MPH Speed Zone. 

SR 306, from SR 5 to SR A1A, Ormond, 
Change from 25 to 35 MPH. 

SR 35 at Cleveland Ave. in Wildwood, 
Traffic Signal. 

KequestH Recommended for Denial: 

SR 5 at Sebastian Hotel, in Sebastian, 
Flashing Beacon. 

SR 72 at SR 45, south of Sarasota, Traffic 
Signal. 

SR 684 at Snapper St. and Pine Ave., Anna 
Maria, Flashing Beacons. 

SR 45 in Venice. (There is a speed zone.) 
Flashing Beacons. 

SR 15 at SR 60 in Osceola County, Stop 
Light. 

SR 15 and SR 527 in Maitland, Traffic 
Signal. 

SR 5 from Allandale south to Spruce Creek, 
Speed Zone. 

SR 600 one mile north of Oak Ridge Road, 
Speed Zone. 

SR 35 at SR 64 in Zolfo Springs, Traffic 
Signal. 

SR 5 at Garden Street in Titusville, Traffic 
Signal. 

SR 10-A at “R” Street west of Pensacola, 
Traffic Light. 

SR 25 at Lincoln and Henry Streets in 
Ocala, Traffic Signals. 

SR 595 at Belleview Blvd. in Clearwater, 
Traffic Signal. 

SR 45 through Sun City, Speed Zone. 

SR 44 at Main Street in Lecanto and SR 45 
at Citrus and at Trouts Sts. in Inverness, 
Traffic Signals. 

SR 46 at Beardall Ave. east of Sanford, 
Traffic Signal. 

SR 48 west of City Limits of Bushnell, 
Traffic Beacon. 

SR 200 through Waldo, Change from 25 to 
15 MPH. 

Requests Recommended for Denial, But 
With Change in Signs: 

SR 699 at 44th Ave. in Belle Vista Beach, 
Traffic Signal. (STOP Sign recommended.) 

SR 200 in Island Grove, Traffic Beacons. 
(DANGEROUS CURVE Sign recommended.) 

RELINQUISHMENT OF R/W 
RESERVATIONS IN MURPHY ACT 
DEEDS 

REQUESTED BY I. I. BOARD 

The Board gave consideration to the 
recommendation of the Engineer on the 
requests from the Trustees of the Internal 
Improvement Fund for release of right of 
way reservations in Murphy Act deeds and 


parts thereof, and on motion of Mr. Taylor, 
seconded by Mr. Barber, authorized action 
as set out in each case listed below: 

District No. 1 

Hillsborough, Deed No. 2636, release all. 

Hillsborough, Deed No. 2416, release all. 

Hillsborough, Deed No. 08-Ch. 21684, release 
all. 

Hillsborough, Deed No. 3198-Cor., release 
all. 

Hillsborough, Deed No. 08-Ch. 21684, release 
all. 

Hillsborough, Deed No. 4658, release all. 

Hillsborough, Deed No. 2754, release all. 

Hillsborough, Deed No. 3396, release all. 

Hillsborough, Deed No. 3067, release all. 

Hillsborough, Deed No. 3156, release all. 

Hillsborough, Deed No. 570, release all. 

Hillsborough, Deed No. 3969, release all. 

Hillsborough, Deed No. 2926, release all. 

Hillsborough, Deed No. 1218, designated 
SR, release all. 

Hillsborough, Deed No. 1455, designated 
SR, release all. 

Charlotte, Deed No. 38, release all. 

Pinellas, Deed No. 1986, release all. 

Hillsborough, Deed No. 3271, release all. 

Hillsborough, Deed No. 4324, release all. 

Hillsborough, Deed No. 4199, SR 587(Gunn) 
release none. 

Hillsborough, Deed No. 2838, SR 600, re¬ 
lease all over 50’ each side centerline. 

Lee, Deed No. 160, SR 80, release all over 
75’ each side centerline. 

Digtrict No. 2 

Duval, Deed No. 985, expressway, release 
none. 


District No. 4 

Dade, Deed No. 1990, release all. 

Dade, Deed No. 2940, release all. 

Dade, Deed No. 4126, release all. 

Dade, Deed No. 347, SR 60, release all over 
50’ each side centerline. 

Dade, Deed No. 03-Ch. 21684, LeJeune, re¬ 
lease all over 50’ each side centerline. 

Okeechobee, Deed No. 154-EDD-l, SR 15, 
release all over 50’ each side centerline. 

Palm Beach, Deed No. 3153, Designated 
50-18, release all over 40’ each side centerline. 

Palm Beach, Deed No. 1914, SR 5, release 
all over 33’ each side centerline. 

Palm Beach, Deed No. 768, SR 5, release 
all over 50’ each side centerline. 

Palm Beach, Deed No. 558, SR 7, release all 
over 65’ each side centerline. 

Palm Beach, Deed No. 798, SR 197 (old), 
release all over 50’ each side centerline. 

Palm Beach, Deed No. 648, release all. 

District No. 5 

Lake, Deed No. 2521, SR 42, release all over 
50’ each side centerline. 

Volusia, Deed No. 475, SR A1A, hold all 
within 50’ of C/L, plus area for 50’ radius at 
intersection Glen Myra Ave. 

Volusia, Deed No. 2948, release all over 50’ 
each side centerline. 

REQUEST FOR ADDITIONS TO 
FEDERAL AID SYSTEM 

On motion of Mr. Nelson, seconded by Mr. 
Drake, the following resolution was adopted: 

WHEREAS, it is expedient and necessary 
for the proper improvement and development 
of the Federal Aid System, in. the State of 
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Florida, that further extension of the Fed¬ 
eral Aid System be effected; and 

WHEREAS, there exists sufficient un¬ 
allotted mileage of the present permissible 
mileage of the Federal Aid System of Florida 
to permit the addition of proposed extensions 
of the said Federal Aid System to effect the 
necessary improvement and development of 
the said system: 

NOW, THEREFORE, BE IT RESOLVED 
by the State Road Department of Florida, 
that the following described and designated 
extensions to the Federal Aid System are 
necessary for the proper improvement and 
development thereof, to wit: 

1. From intersection with State Road No. 
600, Federal Aid Route No. 18, west of 
Tampa, Easterly along State Roads Nos. 685 
and 60 via Tampa, Bartow and Lake Wales 
to intersection with State Road No. 5, Fed¬ 
eral Aid Route No. 3, in Vero Beach. 

2. From intersection with State Road No. 
45, Federal Aid Route No. 11, via Arcadia 
and Bartow to intersection with State Road 
No. 600, Federal Aid Route No. 7, South of 
Lake Alfred. 

3. From State Road No. 45, Federal Aid 
Route No. 11, North of Palmetto, North¬ 
westerly along State Road No. 55 to inter¬ 
section with State Road 595, Federal Aid 
Route No. 25, in St. Petersburg. 

BE IT FURTHER RESOLVED that the 
Bureau of Public Roads, Department of 
Commerce, be petitioned to approve the pro¬ 
posed extensions described herein, and their 
addition to the Federal Aid Highway System. 

BE I'D FURTHER RESOLVED that neces¬ 
sary certified copies of this resolution be 
transmitted to the Bureau of Public Roads, 
Department of Commerce. 

DELEGATIONS AND REQUESTS 
Broward County 

County Commissioner Tony Salvino and 
Attorney John U. Lloyd were present from 
Broward County, stating to the Road Board 
that they came to pay their respects and to 
thank the Department for past favors. 


Hamilton County 

Representative J. W. McAlpin and Mr. J. 
T. Bridges were present from Hamilton 
County. Mr. McAlpin advised the Board that 
Hamilton County felt it was well taken care 
of in the 1950 tentative Budget and he asked 
that it remain as set up. He expressed his 
special interest in the Suwannee River 
Bridge, for which he thanked the Board. 

Hendry County 

Hendry County was represented by Mr. 
Coburn Moore, Clerk of the Circuit Court, 
and Senator Franklin, of the 24th Senatorial 
District, was also present and called atten¬ 
tion to the County’s requests as set up in the 
Budget to include the 10% reserve. He asked 
that this be changed to include the full 
amount for the first two items, and that the 
10% be taken off the third item. 

Highlands County 

The delegation from Highlands County 
registered as follows: Representative Edna 
Pearce, John W. Schumacher, Chairman and 
Marion H. Grice, A. C. McAulay and A. J. 
Tubbs, Members of the Board of County 
Commissioners, Keith Collyer, County At¬ 
torney, and Billy Martin, Deputy Clerk. 

Mr. Collyer stated it was not their inten¬ 
tion to depart from their original commit¬ 
ment and agreement made at the January 
meeting. He said his Board had passed 
some later resolutions but they were for the 
purpose of trying to get additional work and 
to get these requests on the record. He said 
that there was some misunderstanding be¬ 
cause at first they did not understand the 
proposed Secondary program. The delega¬ 
tion confirmed their previous commitment 
that the Sebring to Okeechobee road was 
their number one request. 

Mr. Collyer advised the Board that the 
county had not acquired the right of way 
for State Road 64 and did not have the 
money with which to do so. Following dis¬ 
cussion it was agreed that the condemnation 
suits should be filed immediately for order 
of taking, with the costs to be charged to 


the County.’s part of the 7th Cent Gas money. 
Chairman McKethan assured the delegation 
that if the County Commissioners would 
adopt a resolution pledging their 20% of the 
7th Cent Gas Tax the Department would 
apply these funds on the 4-H Road. 

Lee County 

Senator J. A. Franklin and Representative 
N. R. Strayhorn were present from Lee 
County. Senator Franklin said they greatly 
appreciated the Budget as it is and asked 
that it be adopted as set up. He asked that 
work get under way as soon as possible. 

Levy County 

Senator J. Min Ayers, Representative 
Dewey Allen, Chairman Randolph Hodges 
and M. L. Smith and L. O. Neeld, Members 
of the Board of County Commissioners, and 
Mr. R. C. Whitener came as the delegation 
from Levy County. 

Senator Ayers said their principal interest 
lay in the road from Williston to Lebanon 
Station, and that although this road had 
been in the budget for the past two years it 
had been left out for 1950. Chairman Mc¬ 
Kethan advised the delegation that this was 
an error which had already been corrected. 

Senator Ayers asked for maintenance on 
the road from Yankeetown to Inglis, which 
he described as greatly in need of work. Mr. 
Allen said it was their understanding that 
this road was to be resurfaced out of main¬ 
tenance funds this Spring. Senator Ayers 
asked for a curb and gutter section on Road 
500 from Chiefland to Ocala, also for railroad 
signals at the crossing at Fannin Springs. 
He was advised that electric signals had 
already been approved for this intersection. 

Monroe County 

Those present from Monroe County were 
Senator J. A. Franklin, Representative 
Bernie Papy, Frank Bentley, Chairman of 
the Board of County Commissioners, Paul E. 
Sawyer, County Attorney, Tom Watkins, At¬ 
torney at Law, and the following group rep¬ 
resenting the Overseas Road and Toll Bridge 
District—Messrs. Sam Harris, Commissioner, 
Brooks Bateman, Manager, and Clifford 
Hicks> Assistant Manager. 

Mr. Papy spoke of the old road at No 
Name Key where in the last hurricane about 
300 feet of bridge was washed out, leaving 
the people of that section almost isolated 
since that time. He said it would cost about 
$50,000 to rebuild this bridge and said that 
Monroe County was willing to pledge its Sec¬ 
ondary funds for half of this cost if the De- 
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partment would match them. Member Bar¬ 
ber expressed his desire to help them, and on 
motion by Mr. Barber, seconded by Mr. Nel¬ 
son, the Board agreed to furnish one-half 
the cost of rebuilding the bridge at No Name 
Key if the County would put up one-half 
from surplus funds. 

It was agreed that consideration of mat¬ 
ters relating to the Overseas Road and Toll 
Bridge District should be deferred until the 
morning of the 14th. 

Orange County 

Representative Burton Thornal of Orange 
County said his county was satisfied with 
the Budget, but wanted to get work started 
as soon as possible. 

Palm Beach County 

Chairman Lake Lytal and John Prince and 
Kenneth P. Foster, Members of the Board of 
County Commissioners, Jake Boyd, County 
Engineer, and Harry A. Johnston, County 
Attorney, came as the delegation from Palm 
Beach County. 

Pinellas County 

Messrs. W. H. Belcher, County Commis¬ 
sioner, W. A. McMullen, Jr., Assistant Coun¬ 
ty Engineer, John C. Blocker, County Attor¬ 
ney, and Frank Merrin, Right of Way Agent, 
were present from Pinellas County. 

Mr. Blocker expressed their gratitude for 
the work set up in the Budget for Pinellas 
County and he repeated the invitation for 
the Road Board to hold its next meeting or 
some future meeting in his county. He re¬ 
quested an extension of the traffic survey 
underway in Clearwater to include the St. 
Petersburg area and the beaches. Chairman 
McKethan advised the delegation of the 
tremendous cost of a survey of this type and 
Mr. Blocker replied that they were not re¬ 
questing an O.D. survey but more or less 
just a traffic survey which would not be so 
costly. The Board agreed to make this kind 
of survey in the areas mentioned. 

Upon the recommendation of Division 
Engineer Lewis and State Highway Engi¬ 
neer Turnbull, the Board agreed to reduce 
the width of the right of way on a section 
of the Gulf Coast Highway to 100 feet. 

Polk County 

Mr. Roy P. Gladney, Vice-Chairman of the 
Board of County Commissioners, was present 
from Polk County. He expressed apprecia¬ 
tion to the Department for listing Polk Coun¬ 
ty’s number one request in the budget, as 
well as for the other projects. He said that 
they would appreciate anything the Depart¬ 
ment could do about the proposed truck 
route around Lakeland, and he pledged their 
full cooperation. 

Volusia County 

Messrs. E. H. Blank and Harris Saxon, 
Members of the Board of County Commis¬ 
sioners, and Charles Luther, Attorney for 
said Board, were present from Volusia Coun¬ 
ty. Mr. Blank expressed their appreciation 
for the projects set up in the Budget and 
pledged their cooperation in any way they 
could help the Department to carry out these 
projects, especially in acquiring the right of 
way. 


Mr. Saxon extended an invitation from 
Volusia County and the City of New Smyrna 
Beach for the Board to hold a meeting there. 
Chairman McKethan advised them that com¬ 
mitments were already made for the April 
meeting to be held in Jacksonville, but that 
the Board would look forward to a visit with 
them. 

TRANSMISSION LINE POLES ON 
JOB 9375-113, STATE ROAD 809 
Mr. R. A. Scott of the Florida Power & 
Light Company appeared to speak in behalf 
of the Company’s request that the Depart¬ 
ment reconsider its requirement for reloca¬ 
tion of all the poles on the transmission line 
on Job 9375-113, State Road 809 in Palm Beach 
County, and permit all poles which are found 
to be not less than 25 feet from the centerline 
of the road to remain in place, agreeing that 
the Company will move all poles which may 
be found inside of this line. He said this 
was a secondary road, that the poles had 
been there for twenty-five years, and that 
the Company held easements on some of the 
property but not all. Division Engineer 
Watson told the Board and Mr. Scott that 
some of the poles would stand on the slopes 
and some in the ditches if they remained in 
their present location. Decision was deferred 
until the recessed meeting, to be held on the 
morning of the 14th. 

COST OF CONSTRUCTION OF BRIDGE 
AT CROSSING STATE ROAD 80 AND 
CANAL L-8 

The Board gave consideration to the reso¬ 
lution adopted and filed by the Governing 


Board of Central and Southern Florida Flood 
Control District, requesting the Department 
to pay all costs of the construction of the 
bridge at the crossing of Road 80 and pro¬ 
posed Canal L-8. with the agreement by said 
District that it would reimburse the Depart¬ 
ment when and to the extent it may be de¬ 
termined by court proceedings or otherwise 
that said District is obligated and authorized 
to make money available for such purpose. 
Representing the Flood Control District, Mr. 
A. A. Hendry appeared in behalf of this re¬ 
quest and urged the Department to provide 
for the construction of the bridge under the 
proposed agreement with the District, and 
to proceed with the contract. He suggested 
that the situation is unique and such action 
by the Department would not establish a 
precedent, and he assured the Department 
that the District would make the proper re¬ 
imbursement if it found it legal to do so. 

On motion by Mr. Barber, seconded by Mr. 
Taylor, the Board agreed to proceed with 
the construction of the bridge at the inter¬ 
section of State Road 80 and Canal L-8 under 
the terms stated in the resolution of the 
Governing Board of the Central and South¬ 
ern Florida Flood Control District, dated 
March 4, 1950, relating to participation by 
said District in the cost of such bridge. 

ANNUAL BUDGET OF PENSACOLA 
BEACH BRIDGE 

The proposed Annual Budget of the Pensa¬ 
cola Beach Bridge for the calendar year 
1950, as submitted by the Santa Rosa Island 
Authority, was considered for approval by 
the Department. 

On motion of Mr. Nelson, seconded by Mr. 
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Drake, the following resolution was adopted: 

BE IT RESOLVED by the State Road De¬ 
partment of Florida, that the Annual Budget 
of the Pensacola Beach Bridge for the calen¬ 
dar year 1950, in the total sum of $37,000 and 
summarized under the general items as set 
out below, be and the same is here approved 
by this Department. 

Maintenance ... $ 6,000 

Operation ___ 11,000 

Supervision „_____ 8,400 

Purchases and Premiums.... 4,100 

Contingencies . 2,500 

Publicity and Advertising.... 5,000 


TOTAL .._.$37,000 

COST OF POWER CABLE TO CONTROL 
HOUSE OF PENSACOLA BEACH BRIDGE 

The Board received a request from the 
Santa Rosa Island Authority for advice as 
to the handling of payment for the cost of 
installing the power cable to the control 
house of the Pensacola Beach Bridge, in the 
total sum of $6,963, which was not an item 
included in the original contract. After some 
considerable discussion, the following reso¬ 
lution was offered by Mr. Nelson, seconded 
by Mr. Drake, and adopted: 

BE IT RESOLVED by the State Road De¬ 
partment that inasmuch as the cost of the 
purchase and installation of the power cable 
for the Pensacola Beach Bridge is a proper 
item of construction for which any un¬ 
pledged 80% Surplus Gas Tax accruing to the 
Department for expenditure in Escambia 
County may properly be used, while the 
Santa Rosa Island Authority is restricted 


under its lease-purchase agreement to the 
use of tolls only for the cost of operating 
the bridge, such cost is approved by the De¬ 
partment as an item of expenditure from 
said unpledged 80% Surplus Gas Tax, pro¬ 
vided that the Board of County Commission¬ 
ers of Escambia County first approve such 
expenditure as being in accordance with the 
Secondary Road program for Escambia 
County. 

CONFIRMATION OF AGREEMENT WITH 
DIXIE COUNTY 

On motion by Mr. Taylor, seconded by Mr. 
Drake, the following resolution was adopted: 

WHEREAS, the Chairman and Secretary 
of the State Road Department have entered 
into an agreement with Dixie County, and on 
behalf of this Department have executed the 
instrument of said agreement under date of 
March 10, 1950, in which it was agreed that 
at the request of Dixie County the State 
Road Department would reconstruct that 
portion of State Road 292 from State Road 55 
in Section 11, Township 9 South, Range 11 
East, southwesterly to the new Steinhatchee 
River Bridge, a distance of about 6 miles; 
also, that portion of State Road 289 from 
State Road 55 in Cross City in a southerly 
direction for a distance of seven miles; also, 
all bridges needing reconstruction on State 
Road 289 from State Road 55 in Cross City 
to Horseshoe Beach, and would advance the 
funds required to pay for the cost of all such 
reconstruction; and in which it was agreed 
that Dixie County would repay to the State 
Road Department all funds advanced for the 
above reconstruction from the 20% Second 


Gas Tax and the 20% Seventh Cent gas tax 
funds of Dixie County as they may accrue, 
beginning April 1, 1950. 

NOW, THEREFORE, BE IT RESOLVED 
by the State Road Department of Florida 
that the actions of the Chairman and Secre¬ 
tary in entering into such agreement with 
Dixie County and in executing the proper 
instrument setting out such agreement on 
behalf of the State Road Department BE 
AND THEY ARE HEREBY APPROVED, 
confirmed and ratified as the acts of the 
State Road Department. 

TRANSFER OF RIGHTS OF LEASE TO 
PENSACOLA FEDERATION OF 
GARDEN CLUBS 

The Board gave consideration to a request 
from the Pensacola Federation of Garden 
Clubs, through their attorney, William Fisher 
of Pensacola, for permission for the Pensa¬ 
cola Broadcasting Company to transfer to 
the Federation its rights and interest in Lot 1 
and Lot 2, Block 220, now under a 20-year 
lease from the Road Department to said 
company for use in connection with their 
broadcasting station, in order that the said 
Federation of Garden Clubs may use this 
property (including the building erected 
thereon by the Broadcasting Company) as 
headquarters for the Garden Clubs in a civic 
enterprise to encourage the growth of flow¬ 
ers and other beautification in the vicinity 
of Pensacola. It was the consensus of the 
Board that since the Pensacola Broadcasting 
Company had made other arrangements, so 
as to maintain their broadcasting towers on 
other property, there was no immediate ob¬ 
jection to the grounds and improvements 
being used by the Garden Clubs, provided no 
commercial enterprise of any sort were en¬ 
gaged in. 

On motion by Mr. Nelson, seconded by Mr. 
Drake, the following resolution was adopted: 

BE IT RESOLVED by the State Road De¬ 
partment that the Pensacola Broadcasting 
Company be and it is hereby authorized to 
transfer to Pensacola Federation of Garden 
Clubs all rights in and to Lots 1 and 2 of 
Block 220, waterfront, Pensacola, State Road 
right of way, which were granted to said 
Pensacola Broadcasting Company under a 
20-year lease dated September 20, 1948 from 
the State Road Department, that said Fed¬ 
eration of Garden Clubs may make use of 
the land and the building erected thereon by 
the Pensacola Broadcasting Company as 
headquarters for a civic enterprise to en¬ 
courage the growth of flowers and general 
beautification in the vicinity of Pensacola, 
subject to the same terms with regard to 
release as written into the original lease, 
and subject further to a distinct agreement 
that if this property be used for any com¬ 
mercial enterprise the lease shall become 
null and void, and the Department shall 
have the right to demand prompt vacation 
of said land. 

COMPLETION OF FSIC ROAD 
PROGRAMS IN HIGHLANDS AND 
FLAGLER COUNTIES 

Mr. W. A. Williams, General Auditor, re¬ 
ported to the Board that FSIC road con- 
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struction programs are completed in High¬ 
lands County and Flagler County. 

Upon motion duly made and carried the 
following resolution was adopted: 

BE IT RESOLVED by the State Road De¬ 
partment, that the completion of the FSIC 
road construction programs in Highlands 
County and Flagler County be duly certified 
to the State Board of Administration and to 
the Florida State Improvement Commission 
in accordance with the Lease-Purchase 
Agreement heretofore made in connection 
with the said programs. 

BE IT FURTHER RESOLVED that the 
Chairman and the Secretary be and they are 
hereby authorized to execute and deliver 
appropriate certificates as evidence of the 
completion of said programs. 

REPORT OF COMMITTEE 

The Committee appointed December 14, 
1949 to investigate various features of the 
recommendations made by the Department 
concerning the release of right of way reser¬ 
vations in deeds of the Trustees of the In¬ 
ternal Improvement Fund, reported as fol¬ 
lows: 

“Inasmuch as the reservation of right of 
way easement states that the easement exists 
only in connection with a state road existing 
on the date of the Trustees’ deed, a prelimin¬ 
ary screening of applications is possible to 
eliminate those instances where no easement 
actually exists. It is recommended that an 
expeditious handling of applications be de¬ 
vised and provision be included for an ap¬ 
propriate screening to eliminate the applica¬ 
tions which do not involve any substantial 
question. 

It is recommended that the District Board 
Member and the District Engineer, as well as 
the Engineer of Right of Way, be acquainted 
fully with all the requests for release of 
actual interests prior to their submission to 
the Board, and that they collectively approve 
of the release.” 

The above report of the Committee was 
read to the Board by Mr. David V. Kerns, 
Resident Attorney for the Department, and 
then filed with the Secretary. 

ALTERNATE U. S. HIGHWAY 19 

Chairman McKethan asked Mr. Drake to 
take the Chair, and with Mr. Drake presid¬ 
ing the following resolution was offered by 
Mr. McKethan, seconded by Mr. Nelson, and 
unanimously adopted: 

BE IT RESOLVED that the State Road 
Department of Florida make formal request 
of the United States Highway Numbering 
Committee of the American Association of 
State Highway Officials that, as the new 
road is completed and designated U. S. High¬ 
way 19 in Pinellas County, the old road be 
designated Alternate U. S. Highway 19. 

Mr. McKethan resumed the chair. 

DALE MABRY HIGHWAY AT McDILL 
FIELD 

The Board received from the District En¬ 
gineer, U. S. Army, Department of De¬ 
fense, a request for the release of a portion 
of Dale Mabry Highway, State Road 685, 


1200 feet long lying immediately north of the 
entrance to McDill Field, with permission to 
move the entrance gate to McDill Field from 
its present location to the North end of said 
section of Dale Mabry Highway, said request 
being made for the purpose of providing a 
safety area for airplanes. 

On motion of Mr. Barber, seconded by Mr. 
Taylor, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment of Florida that the United States 
of America be granted an exclusive easement 
and license to occupy, maintain, control, 
police and protect the southerly 1220.8 feet 
of the existing right of way of State Road 
685 (Dale Mabry Highway) in Section 16 
Township 30 South, Range 18 East, subject 
to the provision that when such premises 
shall be no longer necessary for the uses and 
purposes of the grantee the easement so 
granted shall immediately terminate and the 
premises shall be returned to the Departmnt 
and restored by the grantee to a condition 
at least as good as its present condition. 

RELINQUISHMENT OF R/W SR 52 TO 
HOLY NAME ACADEMY 

The Board received a request for the re¬ 
linquishment of a portion of the right of way 
granted the Department by Holy Name 
Academy on January 21, 1950, for State Road 
52, the use of which was made unnecessary 
by reason of a reduction in the width of 
right of way for said state road. 

On motion of Mr. Barber, seconded by 
Mr. Taylor, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road 
Department that the Chairman and Secretary 
be and they are hereby authorized to execute 
and deliver a quitclaim deed to the northerly 
10 feet of that part of the west 1173.5 feet of 


the NEy 4 of th SWV 4 of Section 1, Township 
25 South, Range 20 East, lying within 50 feet 
of the centerline of State Road 52, Section 
1412, in favor of Holy Name Academy, a cor¬ 
poration. 

RELINQUISHMENT OF BORROW PIT 
NOT NEEDED FOR STATE ROAD 150 
3575-103 MADISON COUNTY 
The Board received the request of Mrs. 
Vaudie Seago, widow, for the release of an 
area of land granted to the Department by 
her on July 28, 1949, for use as a borrow pit 
in the construction of Section 3575, State 
Road 150, Madison County, said land having 
not been used for such purpose and said 
grantor being willing to refund to Madison 
County the consideration paid for the grant 
thereof. 

On motion of Mr. Taylor, seconded by 
Mr. Barber, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment that the Chairman and Secretary 
be and they are hereby authorized to execute 
a quitclaim deed in favor of Mrs. Vaudie 
Seago, widow, covering a portion of land 
lying in the SWy 4 of the SWy 4 of Section 3. 


McLean Machinery 
Company, Inc. 

Lima Draglines, Cranes, and Shovels 
Insley Draglines, Cranes and Shovels 
Sullivan Air Compressors and Tools 
Marlow Pumps—Hendrix Buckets 
Wheeler Tandem Rollers 

SALES - SERVICE - RENTALS 
Palatka, Florida 


ST. JOHNS BOX COMPANY 

MANUFACTURERS OF WIREBOUND PACKAGES 

PALATKA ♦ FLORIDA 


"Serving Lake and Sumter Counties Over 27 Years" 

BUTLER CHEVROLET COMPANY 

Phones 29 and 129 Leesburg, Florida 


Complimenting Our Present Administration 

ALISON LUMBER CO. 

Not Incorporated 
MANUFACTURERS OF 

YELLOW PINE LUMBER 

P. O. Box 132 Brooksville, Fla. 


Distributors of Water-Ground Meal, Grits, Flour, Rice, Beans, Peas, Spanish Rice Dinner and Syrups 
FACTORY PACKED IN SANITARY CONTAINERS FOR YOUR PROTECTION 


WEBB'S BEST 
SYRUPS 


DIXIE LILY 

MILLING CO., INC. 


DIXIE LILY 
BRANDS 


110 South Nebraska Avenue - P. O. Box 1376-Zone 1 - Tampa, Florida 

Address all correspondence to main office 


Forty 


FLORIDA HIGHWAYS 



































Township 2 North, Range 8 East, and to fur¬ 
nish same to Madison County for delivery to 
Mrs. Seago upon receipt of the return of the 
consideration previously paid her by the 
County. 

DISCLAIMER TO EXCESS R/W 
GRANTED BY T. J. PEACOCK, 
GADSDEN COUNTY 

The Board received the request of T. J. 
Peacock for a disclaimer of a parcel of 
land granted the Department as right of 
way for State Road 10 (then SR 76) which 
was not used for such purpose because of a 
revision in location. 

On motion by Mr. Nelson, seconded by 
Mr. Drake, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment that the Chairman and Secretary 
be and they are hereby authorized to execute 
and deliver a disclaimer of that portion of 
*the land granted to the Department by T. J. 
Peacock and wife on October 27, 1941, by 
deed recorded in Deed Book JJJ, Page 482 
Public Records of Gadsden County, Florida, 
lying at a greater distance than 40 feet from 
the centerline of State Road 10 as same is 
now established, constructed and maintained, 
all in Section 7 Township 2 North, Range 3 
West. 

RELEASE OF USED BORROW PIT STATE 
ROAD 20 IN LIBERTY COUNTY 

The Board received the request of Liberty 
County for a release of land acquired by said 
county for use of the Department as a bor¬ 
row pit in the construction and maintenance 
of State Road 20 (then SR 500) which is ho 
longer required for state road purposes. 

On motion of Mr. Nelson, seconded by 


Mr. Drake, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment that the Chairman and Secretary 
be and they are hereby authorized to execute 
and deliver to Liberty County a quitclaim 
deed covering a parcel of land lying in the 
North half of the SWy 4 of the NE J /4 of Sect¬ 
ion 4 Township 1 South, Range 7 West. 

RELEASE OF BORROW PIT EASEMENT 
—LeJEUNE ROAD—DADE COUNTY 
On motion of Mr. Barber, seconded by 
Mr. Drake, the following resolution was 
adopted: 

WHEREAS, on December 16, 1941, the 
Trustees of the Internal Improvement Fund 
granted the Department a permanent ease¬ 
ment for the following described land for 
borrow pit purposes in the construction of 
LeJeune Road, but said land was not used 
for such purposes, 

NOW, THEREFORE, BE IT RESOLVED 
by the State Road Department of Florida 
that the Chairman and Secretary be and they 
are hereby authorized to execute and deliver 
to the Trustees of the Internal Improvement 
Fund of the State of Florida a quitclaim deed 
covering the N% of the SE% of the SE 1 /* of 
the SWV 4 of Section 5 Township 53 South, 
Range 41 East, less the east 30 feet thereof, 
in Dade County, Florida. 

QUITCLAIM DEED GIVEN IN 
EXCHANGE FOR DEED WITH CORRECT 
DESCRIPTION F. R. AKINS—STATE 
ROAD 50—SUMTER COUNTY 
The Board received the request of Mr. F. R. 
Akins for a reconveyance of land erroneously 
conveyed to the Department by him on Janu¬ 
ary 23, 1950. 


Upon motion of Mr. Drake, seconded by 
Mr. Nelson, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment of Florida that the Chairman and 
Secretary be and they are hereby authorized 
to execute a quitclaim deed to F. R. Akins 
conveying that parcel of land in the NE x /4 of 
the SW*4 of Section 24 Township 22 South, 
Range 22 East, that was previously conveyed 
to the Department by Mr. Akins, and to de¬ 
liver same in exchange for a deed containing 
corrective description. 

HILLSBOROUGH COUNTY—R/W AT 
INTERSECTION SR 600 AND SR 60 

The Board received a request from Alan B. 
Pimm, Agent for City Markets Building, Inc., 
for the release of certain right of way at the 
intersection of State Road 600 and State 
Road 60, in Hillsborough County. 

It appearing to the Board that this right 
of way would be needed for safe sight dis¬ 
tance for traffic at this intersection, on mo¬ 
tion of Mr. Barber, seconded by Mr. Taylor, 
the Board voted to deny this request. 

GIFT OF RIGHT OF WAY BY FLORIDA 
EAST COAST RAILWAY 

The Board received the offer of the Trus¬ 
tees of the Florida East Coast Railway Com¬ 
pany to grant to the Department a right of 
way 100 feet wide and 54 miles long, from 
Maytown in Volusia County across Seminole 
and Orange Counties to Holopaw in Osceola 
County, the same being the right of way for 
a railroad line now abandoned by the Rail¬ 
way. 

On motion of Mr. Drake, seconded by 
Mr. Nelson, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment of Florida, that th€; proposal of 
the Trustees of the Florida East Coast Rail¬ 
way Company to grant to the Department 
the right of way for the abandoned railroad- 
line from Mayport, in Volusia County, to 
Holopaw, in Osceola County, be accepted, 
and that the Chairman be and he is hereby 
authorized to complete arrangements for the 
transfer of such right of way to the Depart¬ 
ment. 
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adopted at a meeting held at Tallahassee on 
January 10-31, 1950, and as amended to carry 
the revisions made at this meeting, be and it 
is hereby adopted as the program of work 
for the year 1950, the said revised and amend¬ 
ed budget being in the words and figures 
following, to wit: 

(See printed budget) 

RECESS UNTIE TUESDAY 
By common consent, the meeting was re¬ 
cessed to convene at nine o’clock on Tuesday 
morning, March 14. 

SESSION OF TUESDAY, MARCH 14, 1950 
Pursuant to adjournment on yesterday, 
March 13, the Board reconvened at nine 
o’clock A. M. on Tuesday, March 14, for com¬ 
pletion of its agenda and such other business 
as might be brought up, and for opening of 
bids as previously advertised. 

TRANSFER OF FUNDS IN BUDGET FOR 
FISCAL YEAR 1949-1950 OVERSEAS 
ROAD AND TOLL BRIDGE DISTRICT 
On motion of Mr. Barber, seconded by 
Mr. Drake, the following resolution was 
adopted: 

WHEREAS it is found that the transfers 
within the Budget of the Overseas Road and 
Toll Bridge District for the fiscal year begin¬ 
ning April 1, 1949, through March 31, 1950, 
heretofore approved, did not include a suf¬ 
ficient amount to cover the salaries of the 
two additional Commissioners and the Attor¬ 
ney for the District, 

NOW, THEREFORE, BE IT RESOLVED 
by the State Road Department, that adjust¬ 
ments in the said Annual Budget of the 
Overseas Road and Toll Bridge District for 
1949-50 be and they are hereby approved, as 
follows: 

Supervision (Account 300) 

Increase of salaries and other mis¬ 
cellaneous expense over the orig¬ 
inal budget. $2,753.65 

Addition of two Commissioners_ 900.00 

Attorney for the District... 1,548.00 


TOTAL Increase of...$5,201.65 

Less transfers previously author¬ 
ized ------- 2,753.65 


BALANCE to be transferred at this 

time .......$2,448.00 

The said transfer of $2,448.00 to be made 
from the Publicity Account, No. 900. 

OVERSEAS ROAD & TOLL BRIDGE 
DISTRICT FISCAL BUDGET 1950-51 
The proposed Annual Budget of the Over¬ 
seas Road and Toll Bridge District for the 
fiscal year April 1, 1950, through March 31, 
1951, was presented to the Road Board for 
consideration and approval. 

FLORIDA POWER AND LIGHT 
COMPANY PERMIT HIGH VOLTAGE 
LINE ACROSS STATE ROAD 45 
The Board received a request from the 
Florida Power and Light Company for an ex¬ 
ception to its general policy of limiting the 
voltage of power lines on State road right of 
ways to not exceeding 13,200 volts, such ex¬ 
ception to be granted in a permit for a 66,000 


KV transmission line to cross State Road 46 
at Acline, said structure to require only two 
poles within the said right of way, same 
being a part of a line between Punta Gorda 
and Fort Myers, Florida. 

On motion by Mr. Barber, seconded by Mr. 
Drake, the Board authorized a permit, in the 
approved form, for the Florida Power and 
Light Company to construct a 2-pole section 
of their 66 000 KV transmission line running 
between Punta Gorda and Fort Myers, across 
State Road 45 at Acline, each of the said poles 
to be placed not less than 55 feet from the 
centerline of said road, all to be constructed 
in accordance with the requirements of the 
Department for such lines. 

FLORIDA POWER AND LIGHT 
COMPANY LOCATION OF POLES ALONG 
JOB 9375-113, SR 809, PALM BEACH 
COUNTY 

The Board gave consideration to the re¬ 
quest presented on yesterday by the Florida 
Power and Light Company, that it not be 
required to move the poles of its 62,000 KV 
transmission line along Job 9375-113, State 
Road 809, Palm Beach County, except where 
such poles are located less than 25 feet from 
the centerline of the road. It was suggested 
that the contractor on this job might be will¬ 
ing to assume responsibility for the poles 
during construction, if none of such poles 
were left within the 25-foot line. 

On motion by Mr. Barber, seconded tyy 
Mr. Drake, the following resolution was 
adopted: 

BE IT RESOLVED by the State Road De¬ 
partment of Florida, that upon receipt of 


agreement by said Power and Light Com¬ 
pany that they will move all poles found to 
be nearer than 25 feet from the centerline 
of State Road 809, and assurance from the 
Contractor on Job 9375-113 of said road, that 
he will assume responsibility for the poles of 
the Florida Power & Light Company during 
construction of said project if no poles are 
left nearer to the centerline of the road than 
25 feet, this Department will withdraw its 
request for the relocation of all poles, and 
allow all poles now placed not less than 25 
feet from the centerline to remain in their 
present location, and require only those fall¬ 
ing within this line to be moved back at least 
to the line 25 feet from the centerline of the 
road; PROVIDED it is understood and 
agreed by the Florida Power & Light Com¬ 
pany that if at any time in the future the 
Department may find it necessary to have 
the poles relocated for the proper construc¬ 
tion and/or maintenance of said road, or for 
the safety of traffic, and does so advise said. 
Company in writing, it, the Said Florida 
Powet* & Light Company, will promptly, at 
its own expense, remove all the poles and 
place them at such distance from the center- 
line of the road as may then be required by 
the Department. 

OPENING OF BIDS 

The hour for opening of bids having ar¬ 
rived, and there being no further business 
ready for action at this meeting, on motion 
of Mr. Drake, seconded by Mr. Nelson, the 
members agreed to meet in April, at Jackson¬ 
ville, on a day to be set by the Chairman, 
and the meeting adjourned. 
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GOVERNORS MESSAGE 

(Continued) 

Last year, by way of illustration, $5,165,- 
451 was paid out to 88,585 workers for time 
lost and medical expenses incurred as a 
result of accidents on the job. This, of 
course, was a non-productive—but necessary 
—activity of government. On the credit side 
of the ledger is the fact that the Industrial 
Commission’s employment division found 
gainful work for 175,549 persons—which 
meant pay checks and additional purchasing 
power for Florida’s people. 

In the Industrial Commission Building is 
another activity of the State government, and 
I sometimes feel that it is one of the most 
important. It is the State Improvement 
Commission, of which I am chairman. This 
is the only agency of the State empowered 
to finance State improvements through the 
device of self-liquidating revenue certifi¬ 
cates. There are three other members, be¬ 
sides myself and the chairman of the State 
Road Department, and four of the five-man 
board are men experienced in money man¬ 
agement. The director is Walter E. Keyes, 
who has wide experience in this field of 
public service. 

Right now, we are working on two of 
the biggest engineering projects ever under¬ 
taken in Florida. One is the $42,000,000 
expressway and bridge project in Duval 
County, which will throw two more spans 
over the St. Johns River and end Jackson¬ 
ville’s traffic bottleneck. The other is the 


$20,000,000 bridge across Tampa Bay, from 
St. Petersburg to Manatee County, which 
will do more than any other single thing to 
develop the lower West Coast. 

While the Improvement Commission is 
the fiscal agency for these two gigantic proj¬ 
ects—and I’ll tip you to the fact that more 
are on the drafting boards—the engineering 
responsibility is that of the State Road De¬ 
partment. This department, which occupies 
an entire new building to itself and which 
has the greatest financial responsibility of 
any department under my jurisdiction, is in 
the hands of five of Florida’s most outstand¬ 
ing citizens. Appropriately enough, four of 
them are bankers, including the chairman, 
Mr. Alfred A. McKethan, of Brooksville. 

Only a few days ago, at a meeting in Key 
West, the Road Department adopted its 
1950 budget, amounting to more than 79 
million dollars, the largest annual budget in 
its history. In addition to construction and 
repair of primary highways, the budget en¬ 
compasses the start on a system of secondary 
—or farm-to-market—roads. The latter proj¬ 
ect will fulfill, to a great extent* one of the 
promises I made during my campaign for 
Governor. 

You also will recall that another of my 
campaign planks was to get a dollar’s worth 
of roads for Florida for every dollar in 
taxes. You may have noticed that references 
to this promise creep into the press every 
now and then. Again, quoting the Florida 
Times-Union, which published the story of 


the road-letting at Key West, there was this 
headline: “Florida Road Project Bids Fall 
$1,300,000 Less than Amount of Expected 
Offers.” 

Everything is inter-related. The continu¬ 
ous expansion and improvement of the net¬ 
work of highways criss-crossing Florida help 
us achieve one of the objectives nearest my 
heart. That is the complete abolition of 
sectionalism and the realization of statewide 
unity. I would like to use my remaining 
minutes on the air to discuss this subject. 

Florida has so many varied attractions 
and alluring charms that some of the best 
people from every state in the Union have 
been lured here to live. These strong, vital 
people from other states have amalgamated 
with our own sturdy native Floridians and 
have produced the finest type of citizenry 
to be found in America. Florida’s nearly 
3 million population combines the finest 
traits of American character. 

But the very diversity of Florida’s popu¬ 
lation, together with our state’s dissimilar 
and variegated geography, made it difficult 
to overcome sectionalism and achieve a 
Jong-sought and highly desirable unity of all 
citizens in every area of the state. 

In recent years we have witnessed a 
waning of sectional sentiment, which for so 
long held back and throttled the progress of 
Florida. The baneful and disruptive influ¬ 
ence of sectionalism was almost wholly 
absent in the 1949 Legislature, whereas in 
former sessions it had stifled and stymied 
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the growth of a great state. No major 
legislation in the 1949 session was decided 
on a sectional basis, as had been the case in 
past sessions of the Florida Legislature. 

Members of the 1949 House and Senate 
presented a solid, non-sectional front in at¬ 
tacking and solving many of the vexing 
problems that stood athwart the path of 
Florida's progress. I need only mention, for 
example, the flood control legislation, the 
Citrus Code legislation, and the legislation 
against livestock on the highways. 

I am grateful to have had a humble part 
in lifting the burden of sectionalism from the 
back of our state. During my more than 20 
years in the public life of Florida I have 
consistently sought to eliminate this disrup¬ 
tive force. I have written many articles 
against sectionalism, and I have spoken 
against it from nearly every forum in Florida. 

In 1948 I ran for Governor on an all- 
Florida platform. During the year and 
three months I have served as your Governor 
I have sought unceasingly to banish the 
fast-fading remnants of sectionalism, and to 
substitute for it an all-embracing unity. So 
that there would be no North, no South, no 
East, no West Florida-save in a geographi¬ 
cal sense. 

All the people of Florida from Key West 
to Pensacola, from Fernandina to Cedar 
Keys, are more united than ever before. 
They have been clicking like the eleven 
members of a championship football team. 
Our hard-won unity is furnishing the impetus 
for the greatest growth and the most solid 
and satisfying prosperity Florida has ever 
known. 

But we are in the midst of events that 
could cleave and rend asunder this glorious 
unity. I speak of the political campaigns 
now under way. They conceivably could 
engender bitterness and ill-will that would 
impair and hinder the progress of Florida for 
years to come. 

There is danger that they might re-inflame 
the extinguished fires of sectionalism. There 
is peril that the developing political cam¬ 
paigns may be waged in such a way as to 
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set friend against friend, family against 
family, city against city, county against 
county, North against South, East against 
West. 

It is my devout hope that this will not 
happen. The current campaigns for public 
office must not be allowed to degenerate 
into sectional strife. All of us must always 
keep in mind that all of us are children of 
the same Creator, that we are equally- 
created members of one and the same human 
family, that we are citizens of the same 
country. 

We must never forget that we are closely- 
knit and mutually-dependent citizens of 
Florida, whose continuing prosperity and 
welfare depends in large measure on our 
enduring unification and on terms of good 
will and fraternalism with one and other. 


Airplanes 

Airplanes are used extensively for aerial 
dusting and spraying of Florida groves and 
farms. 

The first scheduled Commercial Airline in 
the world operated between Tampa and St. 
Petersburg, Florida. It was inaugurated Jan¬ 
uary 1, 1914, with one plane which made 
two daily round-trip flights for 28 con¬ 
secutive days. The first passenger ticket 
sold for $500, at auction, to Mayor A. C. 
Pheil of St. Petersburg. Tony Janis piloted 
the plane. Later he met death in Russia, 
having joined the Czar's flying corps. 


Commercial Office 
Supply Co. 

Office Furniture — Filing Equipment 
Office Supplies 

Tallahassee, Florida 


Concrete Pavement 
your best investment 
in Roads 

HEN a state’s principal roads are built 
of portland cement concrete, highway 
funds are conserved because concrete roads 
are long-lived and economical to maintain. 

PORTLAND CEMENT ASSOCIATION 

Hurt Building, Atlanta 3, Ga. 

A national organization to improve and extend the uses of concrete ... 
through scientific research and engineering field work 



Taxes 

There is no State income tax in Florida. 

Florida’s Homestead Act provides that if 
you own your own home, and live in it, the 
first $5,000 of its valuation is exempt from 
city, county and state real estate taxes, 
except for retirement of city and county 
bonded indebtedness. 

Effective Nov. 1, 1949, Florida has a 
3 per cent sales tax. 
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ship jurisdictions and 900 special road 
districts, a total of 18,700 local road 
jurisdictions. 

As can be readily understood, there 
is very little uniformity in administer¬ 
ing local road affairs, due to wide 
physical, economic, political and tra¬ 
ditional differences. In some coun¬ 
ties, road administration is supervised 
by a single highway department under 
the county-wide direction of a county 
engineer. On others, county highway 
departments maintain the important 
county roads and the lesser roads are 
under the jurisdictions of townships 
and districts, with in all as many as 
70 different highway authorities. Be¬ 
tween these two poles of jurisdictional 
control, the role of local administra¬ 
tion falls in various other forms of 
jurisdiction. 

Under these extremes of local 
jurisdiction the size of road systems 
administered range from five, to more 
than 5,000 miles, and the financial 
resources of these various local 
agencies range from 500 dollars or 
less, to 10 million dollars a year. 

It is inevitable that with this di¬ 
versity in operation, management and 
finance in local road affairs, there will 
exist a corresponding diversity of re¬ 
sults and theories, and the impossi¬ 
bility of standardization should be 
immediately apparent. Likewise, these 
wide variations in functioning and 
local conditions give ample justifica¬ 
tion to the insistence upon maintain¬ 
ing the federal-local operation of sec¬ 
ondary and local federal-aid, only 
through the medium of the state high¬ 
way agencies. 

The popular dream of most local 
road officials, is a direct federal-local 
arrangement whereby federal funds 


for local roads are allocated by local 
jurisdictional units and each unit’s 
share is sent out in cash, for the local 
officials to spend. What the vast 
majority of county and township road 
officials do not know, is that the fed¬ 
eral government simply does not work 
that way. Even in the depression 
days of WPA and PWA spending, the 
state and local units had to advance 
the construction costs, and the federal 
funds came as reimbursements, either 
during progress of the work, or after 
its completion. In the long history of 
federal-aid to state road departments 
for highways, all federal monies come 
to the state as re-imbursement for 
work already approved and done, 
specific project by specific project, on 
previously agreed and approved pro¬ 
grams. It is this writer’s opinion that 
if local road officials could be con¬ 
vinced of the fact that they will never, 
under any program of federal-aid for 
local roads, have direct control of any 
funds put up by the national govern¬ 
ment, all of this clamor for federal- 
aid direct to local agencies would 
cease, and the local officials would be 


well content to let the state road de¬ 
partments handle the financial head¬ 
aches and red tape, which always 
have been and always will be, in¬ 
separable to any form of federal aid. 

Possessing this knowledge, local of¬ 
ficials and the public alike should be 
very tolerant, for the present at least, 
of the efforts being made by state 
road agencies to devise planning, 
technical and administrative policies 
and techniques, in an effort to bring 
about the most economical, effective 
and satisfactory solutions to the highly 
complex problems involved in the 
federal-state-local road situation. 
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Know and Obey Traffic Laws 

“Learning the rules, hit-or-miss, may be 
all right on the basketball court, but in 
traffic—an emphatic NO!” 

Director H. N. Kirkman, of the Florida 
Highway Patrol made that statement today 
in explaining Florida’s February program of 
traffic safety education. 

“Half-truths, suppositions and blind 
guesses far too often, Kirkman said, are the 
foundations of a driver’s knowledge of traf¬ 
fic laws. “For verification of this,” he said, 
“we need look no farther than the fact that 
in practically all traffic accidents, according 
to the National Safety Council, one or more 
traffic laws are violated by either the motor¬ 
ist, the pedestrian, or both.” 

February’s program of traffic safety edu¬ 
cation, which is sponsored by the Florida 
Highway Patrol with the cooperation of the 
National Safety Council, has as it’s theme: 
Know and Obey Traffic Laws. 

“Challenging a driver’s knowledge of 
traffic laws is ticklish business,” Kirkman 
said. “It’s a rare driver who will admit that 
he’s hazy on the subject. In many cases 
where excessive speed is a contributing 
factor in an accident, the violating driver is 
often genuinely surprised, if not incredulous, 
when told that he was exceeding the legal 
speed for that area. 

“Probably no expression in the English 
language is more overworked, but applicable 
in such cases, than 'ignorance of the law is 
no excuse’.” 

In addition to ignorance of the law, Kirk¬ 
man ranked wanton disregard for it and in¬ 
attention as the two other big factors con¬ 
tributing to our annual toll of accidents 
stemming from traffic law violations. 

“If all drivers and pedestrians were to 
adhere strictly to all traffic regulations and 
to the spirit of fair play in their driving and 
walking,” Kirkman said, “Florida’s annual 
traffic fatality list could be reduced by as 
much as 85 or 90 per cent. This would 
mean a saving of almost 600 lives a year— 
a saving equal to the population of a town 
the size of Moore Haven, Belle view, Archer 
or Vernon. 

The Florida Highway Patrol listed the 
following rules for safe driving: 

1. Never drive while, or after drinking. 

2. Never exceed posted speed limits. 
(Bear in mind, also, that safe speed is 
always dependent upon conditions.) 

3. Weaving from lane to lane, cutting in 
too sharply in passing, and leaving too little 
stopping space between your car and the 
one ahead are both unsafe and illegal. 

4. Respect the other driver’s right-of- 
way. 

5. Obey the directions of all traffic offi¬ 
cers, signs, and signals. 

6. Have the same respect for traffic laws 
while walking as while driving. 

7. Resist all temptation—especially on 
country roads having no center markings— 
to hedge into the other fellow’s lane. 
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Life is mostly froth and bubble; 

Two things stand like stone:— 

Kindness in another’s trouble, 

Courage in our own. 

—Adam L. Gordon 

# # <* 

Nature has given us two ears but only 
one mouth.—Disraeli. 


8. Keep your car in good mechanical 
condition. A car is no safer than its physical 
condition or the attitude of the man driving 
it. 


Florida Motor Laws 

Speed Limits—Open highway: 60 m.p.h., 
daytime; 50 m.p.h. night (greater speed is 
prima facie evidence of careless driving); in 
residential and business districts speeds 
range from 15 to 25 m.p.h. Signal before 
turning. Dim lights when meeting another 
car. 

Accidents: Stop and render all possible 
aid; injury, death or heavy damage should 
be reported. Caution: Never pass a standing 
school bus. Do not pass any vehicle at any 
time unless view ahead is clear. Don’t cross 
single solid center pavement strip except 
in emergencies. Do not drive while under 
the influence of intoxicants. Always carry 
your operator’s license and registration cer¬ 
tificate. 

Non-Resident Privileges: Reciprocal with 
other states; does not apply if engaged in 
occupation or if children are entered in 
schools. 


As beauty I’m not a great star. 

Others are handsomer far; 

But my face—I don’t mind it 
Because I’m behind it; 

It’s the folks out in front that I jar. 

—Anthony Euwer. 


Life is 10 per cent what you make it and 
90 per cent how you take it. 


For that mid-morning and mid-afternoon 
“pick-up,” drink orange or grapefruit juice. 


He is true to God who’s true to man.— 
Lowell. 
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M. D. MOODY & SONS, INC. 

Road Building & Construction Machinery & Supplies 

Complete Parts Service For All Types 


FLORIDA PHOSPHATES 

are produced by International at its Noralyn, Peace 
Valley and Achan Mines for the mineral-rich 
plant foods which promote the growth of 
larger crops of food of high quality 
and nutritional value in America 
and throughout the world. 

Industrial Equipment 

A. C. L. Warehouse No. 2, Riverside Viaduct—Telephone 4-5571 


Phosphate Division 

JACKSONVILLE 4, FLORIDA 


International Mineral & Chemical Corporation 
General Offices: 20 North Wacker Drive, Chicago 6 



























































Postmaster: If you have a new local change of 
address, please deliver and advise 
publisher on Form 22-S. If un¬ 
deliverable return publication with 
Form 3579 affixed. 


International TD-24 . . . the Champion of Crawler Tractors . . . 
equipped with Bucyrus-Erie Bulldozer and Isaacson Winchoist. 


INTERNATIONA! DIESEL CRAWLERS 
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Distributors Of 
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For a performance advantage that will pay you bigger 
profits, put International Diesel Crawlers with matched 
equipment on your earthmoving jobs. 
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Low Bed Trailers 
and Many Other Leading Lines 


International’s new TD-24, TD-18A and TD-14A Diesel 
Crawlers will give you years of dependable performance at 
low cost. Let us tell you about these new International models. 

"International Diesel Power” 
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